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BOARD OF PUBLIC WORKS 



Sixth Annual Report of the Board of Public Works, and 
the Chief Engineer of Public Works, Acting as a 
Joint Board in the Management and Con- 
trol of the State Public Parks and 
Pleasure Resorts of Ohio 



Governor of the State of Ohio 



Tear Ending November 15, 1907. 



COLUMBUS, OHIO; 
Pksd. J. Heer, State Pmmtbm 
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Office of Board of Public Works, 

Columbus, Ohio, November 15, 1907- 

To His Excellency, Andrew L. Harris, Governor of Ohio : 

Sir : — I have the honor to transmit to you herewith the sixty-qinth 
annual report of the Board of Public Works. 

Geo. H. Watkins, 
President Board of Public Works. 
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The Sixty-Ninth Aaoual Report 



BOARD OF PUBLIC WORKS. 



Hon, Andrew L. Harris, Governor of Ohio. 

Sir : — ^The sixty-ninth annual report of the Board of Public Works 
of Ohio for the fiscal year ending November 15, 1907, is herewith 
presented; 

As required by law, the Board was reorganized on the second Tues- 
day of February, 1907. 

Hon. Geo. H. Watkins being re-elected President for the ensuing 
year. 

MEMBERS OP THE BOARD. 



HAUE. RESIDENCE. 

Geo. H. Watkins'. Portsmouth Second Tuesday in Feb'y. 1911 

Wm. Kirtiey, Jr Defiance Second Tuesday in Feb'y, 1909 

B. W. Baldwm Jefferson Second Tuesday in Feb'y, 1009 

For the convenience of the Board, the public works of the State 
were divided into three grand divisions same as heretofore, to-wit : 

Grand Division No. i, embracing that portion of the Ohio Canal 
extending from Cleveland to Muskingum slack water at Dresden, includ- 
ing the six-mile remnant of the Walhonding Canal, 19 miles of which 
was abandoned by an act of the General Assembly {see House Bill No. 
508, passed April 27, 1896), making a total of 157 miles. 

Grand Division No. 2, embracing that portion of the Ohio Canal 
extending from Dresden Junction to Portsmouth, including the Colum- 
bus Feeder, a distance of 169 miles. Also the State's reserved rights 
in the Hocking Canal. 

Grand Division No. 3, all of the Miami and Erie Canal extending 
from Cincinnati to Toledo, including the feeders and reservoirs. 

OFFICERS BY APPOINTMENT. 

Chief Engineer — Chas. E. Perkins, Akron, appointed by the Gov- 
ernor ; term expires May 22d, 1908. 

A.ssrsTANT Engineer — Samuel Bachtell, Columbus, appointed by 
the Board. Died March, 1907. H. W. Meacham, of Toledo, was ap- 
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pointed to fill unexpired term ending on the second Tuesday of Feb- 
ruary, 1908. 

Secretary — W. E. Thompson, Ironton, appointed by the Board. 
Resigned January 12, 1907, and Chas. W. Diehl, of Cambridge, was 
appointed for the term ending the second Tuesday of February, 1908. 

Assistant Secretary — W. F, Ryan, Toledo, appointed by the 
Board ; teim expires second Tuesday of February, 1908. 

Engineer Land Department — E. E. Booton, Patriot, appointed by 
the Board for the year ending second Tuesday of February, 1908. 

Draughtsman — A. H. Sawyer, Columbus, appointed by the Board 
for the year ending second Tuesday of February, 1908. 

Clerk — Mrs. Nora C. Smith, Portsmouth, appointed by the Board 
for the year ending second Tuesday of February, 1908. 

Messenger — F, W. Schaub, Columbus, appointed by the Board for 
the year ending second Tuesday of February, 1908. 



SUPERINTENDENTS. 
(Term expires March 31, 1908.) 



Name. 


Location. 


Yearly 
Salary. 






$1,700 00 










1,700 00 
















1.700 00 





COLLECTORS ON THE MIAMI AND ERIE CANAL. 
(Term expires March 31, 1908.) 



Name. 


Location. 


Yearly 
Salary. 






$600 00 




Napoleon 
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BOARD OP PUBLIC WORKS. 
COLLECTORS OHIO CANAL 



Name. 


I-ocation. 


Yearly 
Salary. 




Cleveland 




$900 00 
840 00 


f'HMoT^^'''y'\\'V.'.'.'.'.'.' '.'.'. 






Massillon 






W H. Wilson 




420 00 




Waverly 













LOCK TENDERS. 

UIAUI AMD EEIB CAKAL. 



Name. 


Locatioa 


Monthly 
Salary- 






Toledo 


$40 00 














Lock No. 41 , waste way 


















6 00 










Feeder Grand Reservoir 

Blue Creek to Ottoville 


12 00 


Sherman Galispie, patrolman 


30 00 




Delphos to Spencerville 

SpencerviUe to St, Marys 




Wilson Fosnight. 
Wesley McDonald 


patrolman 

patrolman 


SO 00 
60 00 








































3 00 
















Josiah Couch . . . 






3 00 
















25 00 






































































J. E. Rupp 












W. H. Kemp.... 




Rialto 


10 00 
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LOCK TENDERS — Conclnded. 

HIAUI AHD ERTX CANAl. 



Name. 


Location. 


Monthly 
Salaiy. 


. W. Gorraao 

amea Aylward 

"heo. Reutinger 

. «. Abbott 

Leonard Henog 






Lockland ." 


23 00 








20 00 


Dwyer's . 




^ : 





LOCK TENDERS. 

OHIO CAKAl^ 



Name. 


Location. 


MontUy 
Sakry. 






$20 00 




































Wm. Hublingcr 


















Wm S Shore 
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The Board calls your Excellency's attention and that of the Legis- 
lature, to whom this report will be transmitted, to the report of the 
Secretary as made herewith in detail, from which it appears that the 
total receipts during the fiscal year from tolls and rents on the several 
canals of the State comprising the public works of Ohio, aggregating in 
all the sum of $114,519.81, not including appropriations, and that the 
total expenditures for maintenance and repairs, exclusive of special 
improvements, were $171,776.90. 

,The appropriations for the year for special improvements of the 
Northern Division of the Ohio and the Miami and Erie Canals, as made 
by the 77th General Assembly for the year's business is given as follows : 

Reconstruction Ohio Canal Cleveland to Dresden $150,0(hJ 00 

Reconstruction M. & E. Canal Dayton to Cincinnati 156,000 00 

Rebuilding M. & E. Canal north of Dayton 50,000 00 

Total for the fiscal year $356,000 00 
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These improvement appropriations with the balances in the fund 
of the preceding year have been accounted for by expenditure drafts 
drawn upon the Auditor of State, showing the balances in the entire 
funds at the time of this report, November isth, 1907, as follows: 

Reconstruction Ohio Canal Oeveland to Dresden $5,970 68 

Reconstruction M. & E. Canal Dayton to Cincinnati 111,336 70 

Rebuilding M. & E. fanal north of Dayton. . .' 40,454 97 

Balance on hand November 15, IS07 $157,762 35 

All of these balances are covered by contract entered into except 
the contract for dredging the Miami and Erie Canal between Middle- ' 
town and Lockland as entered into with The Acme Paving Company, 
which work under the contract was stopped by injunction proceedings 
instituted by The Miami and Erie Canal Transportation Company, and 
the contract was annuUe'd, which will require the re-appropriation of 
money to finish the work undertaken under this contract, amounting to 
$38,420.00, as shown in the Engineer's report. 

For full information in detail of all financial transactions of the de- 
partment, and as to the exact manner in which all monies were derived 
and experfded a particular reference is made to the Secretary's, report 
herewith submitted. 

In directing your attention to the report of the Chief Engineer, as 
addressed to your Excellency and to our Board and herewith transmit- 
ted, the Board finding, after careful examination of all and singular the 
matters affecting our present canal issues is so exhaustive as a technical 
paper, abounding with general information and conclusions particularly 
advocating the improvement of both the Northern Division of the Ohio 
and the Miami and Erie Canals as now begun, waiting the time of build- 
ing a modern barge canal connecting the Lakes with the Southern rivers, 
that we are at a loss to know wherein to specialize except to say that the 
entire matter contained in the report of the Chief Engineer and his con- 
clusions as made effecting the issue bears our unqualified endorsement. 

The present physical parts of the canals prior to the time appro- 
priations were made for their improvement by the 76th and 77th General 
Assemblies were in a deplorable state, brought around primarily by the 
lease that was made by the State to Kent Jarvis et al in 1861, and the 
turning liack of same by said lessees in 1878, in a disabled condition, 
since which time by the ways and means employed, and from what the 
canals have been fed on, has so crippled the property that it was unable 
longer to compete with the steam railroad, giving an erroneous idea that 
the canals of the state had become obsolete and should be abandoned. 

On account of these physical conditions of the canals the General 
Assembly was confronted with a problem of what disposition should be 
made with the public works, three propositions being offered, either by 
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the rehabilitation of the canals within the compass of its right-of-way 
and franchises possessed by the State in fee ; or the building of a modern 
barge canal across the Ohio divide; or a referendum leading up to a de- 
termination of the improvement of such great magnitude, or the absolute 
abandonment of the property and a reversion of its rights-of-way and 
properties to other uses. The Legislature determined that one of the 
three propositions was imperative in the premises, and that it would be 
unwise and unbusinesslike and not to the credit of the State to let old 
conditions longer prevail. After careful inquiry, the 76th ami 77th 
Genera! Assemblies, in our opinion, rightfully decided a proper course 
in the premises in favor of the rehabilitation plan and authorized the 
beginning of such work to be confined to the improvement of the North- 
ern Division of the Ohio Canal and the Miami and Erie Canal as follows : 

To the credit of the Ohio Canal $450,000 00 

To the credit of the Miami and Erie Canal 356,000 00 



Making a total appropriation for these improvements of. $806,000 00 

In respect to the tenor as an argument favorable to the true findings 
made by the General Assembly, we beg particularly to call your atten- 
tion to the Chief Engineer's report on this subject, setting forth com- 
mercial and other reasons in substantiation thereof, contained on pages 
20, 21 and 22, and also his reference to. the analysis made by the Gov- 
ernment Engineers in their. survey for a barge canal made in 1894 and 
1895, showing particularly that if the state had not leased its public 
works, but had retained and maintained them from the leasing in 1861, 
the State would be $4,000,000.00 ahead in the record of its canals over 
and above its original building and expenses of maintenance, not taking 
into consideration any material enlargement of the canals then existing, 
or indirect benefits that would have accrued. Also to his paper dealing 
on the capacity of the rehabilitated canal in accordance with the im- 
provement now begun to complete the transportation trade. 

Reference is also mad» to said report of other matters contained 
having an important bearing on this particular issue. 

Regarding the present extent and title of the Public Works as held 
in fee we have to offer the following exhibits, which is worthy of the 
greatest consideration in the disposition of the public works by whatso- 
ever source, as follows : 

The cost of construction of the original canal system aggregated 
nearly $16,000,00000. 

The value of the property now held by the State in fee simple own- 
ership has been estimated at $15,000,000.00. 

The total expenditures and maintenance accounts to this time amount 
to nearly $13,000,000.00, and the gross earnings have amounted *o nearly 
$17,000,000.00, leaving a net earning to the credit of the canal over 
maintenaiice expenditure of about $4,000,000. 
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From the above facts it will readily be seen that the State now has 
a property value at nearly its original cost with a net earning to the 
credit of the canal system of nearly $4,000,000.00. 

The above statement taken from the Engineer's report does not take 
into consideration manifold indirect benefits that the State has derived 
by its canal operations, or the great value of the property that has already 
been abandoned for canal purposes and practically given away. All of 
these properties and franchises comprising the present ownership in the 
State amount to 627 miles of canal right-of-way and the ownership of 
land area in reservoirs of nearly 28,000 acres. 

In connection with the canal improvement, as now begun, we also 
beg your reference to the Muskingum river improvement now being 
made by the Federal Government in extending the Muskingum slack- 
water from Zanesville to Dresden to connect with the Northern Division 
of the Ohio Canal improvement when finished, as fully set forth in said 
report, having a bearing on the complete system of inland water wa^s 
of the State. The cost of this improvement by the Federal Government 
is estimated at $250,000.00. 

Included in these facts and references as made by the Chief En- 
gineer, we beg to state that this is the beginning of a new era of inland 
water ways as evidenced by the awakening of our people and govern- 
ments throughout the world, and is now receiving the earnest study and 
attention of the economists, statesmen and engineers whose researches 
heretofore have been to the betterments and efficiency of steam railway 
transportation. Particularly applicable in the interests to the canals of 
our State is the canalization of the Ohio River, the building of a modem 
barge canal connecting Lake Erie with the seaboard, as now being done 
by the State of New York at an estimated cost of $101,000,000.00, and 
indirectly by the construction of the Isthmian Canal now being done by 
the Federal Government. 

That inland water ways are receiving this renewed interest is par- 
ticularly influenced by the cardinal fact that it is an incontrovertible fact 
that water ways are the cheapest manner by which freight can be carried. 

The particular issue of today being as to the minimum size of a 
water way that can rheet the competition in the carrying trade, regard- 
ing which we believe that the Northern Division of the Ohio and the 
Miami and Erie Canals; after their improvement according to plans now 
in progress, will prove their efficiency in the movement of freights. 

As stated before there has already been appropriated for these im- 
provements $806,000.00, and to carry this work on for the season of 
1908, we would respectfully recommend that the following appropria- 
tions be requested of the incoming Legislature- 

For the Miami and Erie Canal and all of its balances $281,000 00 

For the Northern Division of the Ohio Canal 215,150 OO 
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This amount of money, if appropriated to the credit of the Northern 
Division of the Ohio Canal, will complete all existing contracts both 
north and south of Tuscarawas, and entirely finish the canal work be- 
tween Cleveland and Tuscarawas, a distance of loo miles from Lake 
Erie. 

It will require to complete this work throughout its entire length, 
from Lake Erie to and connecting with the Government Muskingum 
.Slackwater, a further future appropriation of $254,800.00, 

LAND DEP.\RTMENT. 

We beg to call your attention to the Secretary's report showing in 
detail the monies derived from the leasing and sale of State land for 
the fiscal year, amounting to $33,420.71, and also to the report herein 
contained as made by Mr. E. E. Booton, our officer in charge of these 
affairs. 

In concluding this report the Board desires to acknowledge the 
uniform kindness and courtesies received at the hands of its several 
employes and to extend its thanks and obligations to the Chief Engineer, 
Mr, Perkins, Assistant Engineer, Secretary and Clerks, for their kind 
consideration and hearty co-operation with the Board in the discharge 
of their duties -during the past year, and also beg to acknowledge the 
pleasure of relationship maintained in our official intercourse with your 
Excellency, the Auditor, Treasurer and Attorney General"s department 
that we have particularly to deal with as a department. 

All of which is respectfully submitted. 

Geo. H- Watkins, 

W. KiRTLEY, Jr., 

B. W. Baldwin, 
Board of Public Works of Ohio. ^ 
Columbus, O., December, 1907. 
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REPORT OF SECRETARY. 

To the Honorable Board of Public Works: 

Gentlemen : — I herewith present my report of the receipts and 
expenditures of your honorable Board during the fiscal year ending oi> 
the 15th day of November, 1907. 

Very respectfully, 

Chas. W. Diehl, 

Secretary. 
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FINANCIAL STATEMENT OF BOARD OF PUBLIC WORKS. 



The amount of collections from the public works of Ohio, for the 
fiscal year ending November 15th, 1907, as shown by the Collectors in 
their weekly reports, is given in the following tables: 

UIAUI AND ERIS. CAKAU 



Offices. 


^ 

g 


1 




t 

B - 

I 


H 


tCincinnati 


$2,923 35 
305 49 
4SZ40 

70 00 
118 00 
260 00 

28 50 
137 17 
106 67 
125 04 


$17,35» 50 


$5,750 47 

262 00 

1.492 00 

440 00 

792 00 
1,325 00 

387 20 
SO 00 
10 00 

426 00 


$7,92148 

34 00 

1,232 60 

2,116 96 

1,194 31 

6,178 77 

261 82 

181 02 

66 36 

5,237 00 


$33,95180 


Middletown 


1,586 S3 
1,076 00 
2,481 20 
1,305 00 
166 76 
103 00 
4,174 50 
3,795 00 


4,762 73 




4,580 51 
9,063 77 


•^ Marys 






Napoleon 


4,366 62 






Total 


¥4,515 02 


»92,044 78 


$10,984 67 


$24,419 21 


$71,914 28 



* Oil royalty counted m land reac $i,5ftl 58 

t Settlement of w?ter tt^«s cotuited in water leases 11,9S6 60 

II Sale of stat« lands counted in land rent 5,200 50 

OHIO CANAL. — NORTHERN DIVISION. 



Offices. 




1 

1 




3 

S 
1 


■3 

S 


QeveUnd 


$2145 
317 00 
41 73 
231 71 
2,186 98 


$1,527 01 
1,325 00 


$4,577 41 

11,145 65 

60 00 

290 00 

649 00 


$2,147 13 

852 65 
24 00 
■33 00 
173 50 


$8,273 00 

13,640 30 

945 73 


Massillon 




1,067 00 








Total 


$2,798 87 


$4,739 01 


$16,722 06 


$3,230 28 


$27,490 22 
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OHIO CANAL — SOUTHERN DIVISION. 



Office*. 


e2 


I ■ 

1 


J2 


i 


J 


Newark 


■ 




$54 50 

76 00 
16 00 


1?S 

3,869 08 
600 


SS 


















£S7 80 




2,363 H 




^6 60 


573 60 
















Total 


$1,3S1 01 


$37S 60 


f718 10 


$S,ST1 22 


17,995 98 



RECAPITULATION. 

CAMALS. 



Office. 


1 




1 


2 


1 


Miami and Erie. 
Ohio— N. DiY... 
Obio-S. DiY... 


$4,615 S2 
3,798 87 
1,831 01 


$82,044 78 

4,739 01 

275 60 


$10,934 67 

16,732 06 

718 10 


$24,419 21 
3,280 28 
5,87123 


$71,914 26 
27<l«a 
7,995 88 


Total 


«8.S46 50 


$37,059 38 


$28,374 63 


$33,320 71 


»107,SO«41 



NOTE. 
Amount received by State Treasurer from Canal Collectors and certified 

to the State Auditor for the fiscal year ending November 15, 1907. $114,519 81 
LesB collections in transit certified into the State Treasury after books 

were dosed November 15, 1906 7,319 40 



Total $107,300 41 
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COLLECTIONS AND APPROPRIATIONS. 

The amount of revenue received from all sources for the fiscal year 
ending November 15th, 1907, as certified to the Board by the Auditor 
of State, was as follows : 

RECEIPTS. 
Balance on hand November 15, 1906 $219,061 96 

COLLECTIONS UlAUI AND EBIB CAMAL. 

Cincinnati |24,593 53 

Lockland 606 99 

Middletown 4,861 90 

Dayton 4,577 46 

Piqua 5,904 63 

St. Marys 10,030 77 

Delphos 867 27 

Defiance 478 61 

Napoleon 4,384 59 

Toledo 4,678 10 



COLLECTIONS OHIO CAKAL — NORTHERN DIVISION. 

Qevelind $8,395 00 

Akron 22,779 70 

Masaillon 1,430 97 

Canal Dover '. . 574 70 

Roscoe 4,328 49 

: 37,508 86 

COLLECTIONS OHIO CANAL. — SOUTHEXN DIVISION. 

Newark $2,445 96 

Carroll 102 00 

Columbus 731 39 

CircleviUe 3,374 40 

Chiliicothe ^ 15 00 

Waverly 9,358 35 

16,027 10 

$333,581 77 

Settlements of water renUls in Cincinnati $12,289 00 

Sale of State land at Toledo 6,000 50 



$350,871 27 
Dedact collections from public parks which is credited to the park fund. 8,564 55 

Total $342,306 72 

General appropriations 61 , 700 00 

2 B. OP p. w. 
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Special appropriations, to-wit: 

Reconstruction Ohio Canal Cleveland to Dresden 160,000 00 

Reconstruction ii. & E. Canal Dayton to Cincinnati 156,000 00 

Rebuilding M. & E. Canal north of Dayton 50,000 00 

Replacing culvert under canal east of Hebron 1,000 00 

Deficiency appropriations, tO-wit: 

Sluice gates Columbus dam 3,000 00 

Repairs to Miami and Erie Canal 2,000 00 

Repairing banks Hocking Canal north of Logan 1,168 50 

Total ": $76J,175 23 

DISBURSEMENTS. 

Miami and Erie. Canal $74,081 74 

Reconstruction M. & £. Canal Dayton to Cincinnati 109,619 01 

Rebuilding M. & E Canal north of Dayton 48,442 42 

Northern Division Ohio Canal 77,1B4 35 

Southern Division Ohio Canal 23,807 71 

Reconstruction Northern Division Ohio Canal Cleveland to 

Dresden 215,804 43 

Members' salaries 2,416 00 

Members' salaries as superintendents 4,500 DO 

Members' travelii^ expenses 1 .800 00 

Engineers' salaries 4,417 80 

Secretary's salary 1,375 00 

Oerk's salary 700 00 

Contingent expenses 1,125 05 

Total $665,483 51 

The balance in the different funds on November isth, 1907, is as 
follows : 

Miami and Erie Canal $4,700 75 

Ohio Canal, Northern Division 3,456 47 

Ohio Caiial, Southern Division 17,173 64 

■ Members' salaries 650 84 

Members' salaries as superintendents 1,250 OO 

Members' traveling expenses 500 00 

Engineers' salaries 1,332 23 

Secretary's salary , 500 00 

Qerk's salary 175 03 

Contingent expenses 397 91 

Aqueduct Miami River 250 00 

Damage by floods M. & E. Canal 10,270 83 

Reconstruction M. & E. Canal Dayton to Cincinnati 111,386 70 

Rebuilding M. & E. Canal north of Dayton 40,454 97 

Reconstruction Northern Division Ohio Canal Cleveland to 

Dresden 5, 970 68 

Del sluice gates Columbus dam 3,000 00 

Replacing culvert under canal east of Hebron 193 10 

Def. repairing banks Hocking Canal north of Lc^n 79 06 

$201,691 71 

Total $767,178 22 

Digitized .yGOOgle 
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RECAPITULATION. _ 

Balance on hand November 15, 1906 $219,061 « 

Collections tolls and rents 114,519 81 

Settlement of water power leases at Cincinnati 12,289 00 

Sale of lands at Toledo 5,000 50 

Total $350,871 27 

Deduct collections for Park Fund 8,564 56 

Total $342,306 72 

Appropriations 424,868 50 

Total $767,175 22 

Disbursements 565,483 51 

Balance on hand Norember 15, 1907 $201,691 71 
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DIS.BURSEME\TS. 



The following checks upon the Auditor of State were issueti to the 
several Superintendents of cana) repairs and others, on account of the 
maintenance and repairs of canals, salaries, etc., in payment of the item- 
ized bills filed in the office of the Auditor of State, copies of which are 
incorporated in this report under the head of "Abstracts of Mcmey Paid 
Out," showing to whom, for what purpose and the fund from which said 
accounts were paid, to-wit : 

ON ACCOUNT OF THE MIAMI AND ERIE CANAL. 



To Whom Issued. 



Chas. Cooper 

John O'Connor 

H, W. Meacham 

Huston & Qeveland. 

Chas. Cooper 

fohn O'Connor 
I. W. Meacham 

Chas. Cooper 

John O'Connor 

H. W. Meacham — 

Chas. Cooper 

John O'Connor 

H. W. Meacham.... 

Chas, Cooper 

John O'Connor 

H. W. Meacham.... 

Chas. Cooper 

John O'Connor 

H. W. Meacham.... 

John O'Connor 

Chas. Cooper 

John O'Connor 

Chas. H. Nauts 

John O'Connor 

Chas. Cooper 

John O'Connor 

Chas. H. Nauts 

John O'Connor 

Chas. Cooper 

Elmer Wombold . . . 

Chas. H. Nauts 

Chas. Cooper 

Elmer Wombold . . . 

Chas. H. Nauts 

Chas. Cooper 

Elmer Wombold ... 

Chas. H. Nauts 

Chas. Cooper 

Elmer Wombold . . . 
Chas. H. Nauts 



M. and E, Canal 

M. and E. Canal 

M. and K Canal 

Aqnedtict Miami River 

M. and E. Canal 

M. and E. Canal 

M. and E. Canal.... 

M. and E. Canal 

M. and E. Canal 

M. and E. Canal 

M. and E, Canal 

M. and E. Canal 

M. and E. Canal. 

M. and E. Canal 

M. and E. Canal 

M. and E. Canal 

M. and E. Canal 

M. and E, Canal 

M, and £. Canal 

Repairs M. and E. Canal... 

M. and E. Canal , 

M. and E. Canal 

M. and E. Canal 

Repairs M. and E. Canal 

M. and E. Canal 

M. and E. Canal 

M. and E. Canal 

M. and E. Canal 

M. and E. Canal 

M. and E. Canal 

M. and E, Canal ; 

M. and E. Canal 

M. and E, Canal 

M. and E. Canal 

M. and Erie Canal 

M. and E. Canal 

M. and E. Canal 

M. and E. Canal 

M. and E, Canal 

M. and E. Canal 



$2,400 00 

2 400 00 

2 4O0 00 

500 00 

700 00 

700 00 

700 00 

400 00 

400 00 

400 00 

000 M 

600 00 

600 M 

300 OO 

300 00 

300 00 

1,400 00 

1.400 00 

1,400 00 

1,775 86 

G,600 00 



224 15 
2,400 00 
2,400 00 
2,400 00 



1.400 00 

i,ooo 00 

1,500 00 
1,500 00 
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BOARD OF PUBLIC WORKS. 21 

ON ACCOUNT OF THE MIAMI AND ERIe' CANAL— Concluded. 



Date. 


To Whom Issued. 


Name of Appropriation. 


Amount 


1907. 
Nov 12 


Chas. Cooper 

Elmer Wombold 

Chas. H. Nauts 

Chas. Cooper 

Elmer Wombold 

Chas. H. Nauta 


M and E Canal 














1,100 00 
2 422 87 




M. and E Canal .... 










M and E Canal 


2 920 40 










$74,061 74 







RECAPITULATION. 

Chas. Cooper, Miami & Erie Canal ., $22,472 37 

John O'Connor, Miami & Erie Canal .' 17,675 08 

H. W. Meacham, Miami & Erie Canal 5,800 00 

Chas. H. Nauts, Miami & Erie Canal 18,770 40 

Elmer Wombold, Miami & Erie Canal 8,863 89 

■Huston & Ocveland, Miami S: Erie Canal 500 00 

Total $74,081 74 
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22 . ANNUAL REPORT 

ON ACCOUNT OF RECONSTRUCTION MIAMI AND ERIE CANAL BE- 
TWEEN DAYTON AND CINQNNATI AS PROVIDED FOR BY THE 
TTTH GENERAL ASSEMBLY. 



Date. 


To 


Whom Issued. 


Name of Appropriation. 


Amount. 


1906. 
Dec. 


Capitol Cons't. Co 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

J. C Wonders 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 


Reconstruction M. and E. Dayton 


$2,000 00 
6,617 08 


1907. 
Jan. 8 


Reconstruction M. and E. Dayton 
Reconstruction M. and E. Dayton 


Feb. 12 


Reconstruction M. and E. Dayton 


B,511 28 


Mar. 12 


Reconstruction M. and E. Dayton 


5,070 « 


April 9 


Reconstruction M. and E. Dayton 


May U 


Reconstruction M. and E. Dayton 


14,231 26 
7,636 86 
12,182 15 
13,127 18 


June 11 


Reconstruciion M. and E. Dayton 


July 9 


Reconstruction M. and E. Dayton 


Aug. 


Reconstruction M. and E. Dayton 


Sept. 10 


Reconstruction M. and E. Dayton 


Oct. 8 


Reconstruction M. and E. Dayton 


10,623 81 
15,525 79 


Nov. 12 


Reconstruction M. and E. Dayton 




Total 




$109,819 01 







RECAPITULATION. 



J. C. Wonders, reconstruction M. & E. Dayton 
The Capitol Construction Co., M. & E. Dayton 



Cincinnati $107,819 01 

3 Cincinnati 2.000 00 



Total $109,819 01 
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BOARD OF PUBLIC WORKS, 



ON ACCOUNT OF REBUILDING MIAMI AND ERIE CANAL NORTH OF 
DAYTON, AS PROVIDED FOR BY THE 77TH GENERAL ASSEMBLY. 



Date. 


To Whom Issued. 


Name of 


Appropriation. 




Amount 


1906. 
Dec. 11 


J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

Schneider Bros 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 

J. C. Wonders 


Rebuilding 
Dayton 

Rebuilding 

Dayton 
Rebuilding 

Dayton 
Rebuilding 

Dayton 
Rebuilding 

Dayton 
Rebuilding 

Dayton 
Rebuildii^ 

Dayton 
Rebuilding 

Dayton 
Rebuilding 

Dayton 
Rebuilding 

Dayton 
Rebuilding 

Dayton 

Dayton 

Rebuilding 

Dayton 

Total . 


M 


and 


E. 


North 


of 


$10,594 59 


1907. 
Jan. 8 


M. 


and 


E. 


North 


of 


Feb. 12 


M. 


and 


E. 


North 


of 




Mar. 12 


M. 


and 


E. 


Nor£ 


of 


1,660 89 


April 8 


M 


and 


E. 


North 


of 


May 14 


M. 


and 


E. 


North 


of 


6,604 08 

' 1,000 00 

6,189 15 

3,080 56 


14 


M. 


and 


E. 


North 


of 


June 11 


M. 


and 


E. 


North 


of 


July 9 


M. 


and 


E. 


North 


of 


Aug, 13 


M. 


and 


E. 


North 


of 


Sept. 10 


M. 


and 


E. 


North 


of 


2,926 26 


Oct. 8 


M. 


and 


E. 


North 


of 


Nov. 12 


M. 


and 


E. 


North 


of 


3,734 13 
















$46,442 42 















RECAPITULATION. 



J. C Wonders, reconstruction M 
Schneider Bros., reconstruction '. 



& E. Canal north of Dayton $47,441 42 

I. & E. Canal north of Dayton 1,000 00 



Total $4SM2 42 
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ANNUAL REPORT 



To Whom Issued. 



Name of Appropriation. 



Chas. Hatch 

Chas. H. Geidd 

E. E. Booton 

Chas. W. Diehl 

F. W. Schaub 

A. H. Sawyer 

E. E, Booton 

Chas. Hatch 

Chas. H. Geidel 

E. E. Booton .' 

Chas, W. Diehl 

Central Union Tel. Co. 

F. W. Schaub 

Franklin T. Sup. Co.. 

Chas. Hatch 

Chas. H. Geidel 

E. E. Booton 

W. F. Ryan 

F. W. Schaub 

The H. Cole Co 

E. E. Booton 

A. H. Sawyer 

Chas. Hatch 

Chas, H. Geidel 

E. E, Booton 

W. F. Ryan 

A. H. Sawyer 

E. E. Booton 

F. W. Schaub 

Chas. Hatch 

Chas. H. Geidel 

E. E. Booton 

W. F. Ryan 

A. H. Sawyer 

K. E. Booton 

F. W. Schaub 

Chas. Hatch 

Chas. H. Geidel 

Central Union Tel. Co. 

E. E. Booton 

W. F.- Ryan 

A. H. Sawyer 

F. W. Schaub 

E. E. Booton 

Chas. Hatch 

Chas. H. Geidel 

Henry Miller 

Samuel Bowers 

Rohanna Baughman .. 

John R. Wagner 

Frank Cormany 

Aurelia M. Haynea... 
John R. Davis et al... 

Aaron Bowers 

John W. GiU 



Northern Divisi 
Northern Divisi 
Northern I 
Northern Divisi 
Northern Divisi 
Northern Divisi 
Northern Divisi 



Northern 

Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Nor I hern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 



Divi 



1 ohi 



Canal. 
CanaL 
Canal. 



1 Ohi 



> Canal. 

> Canal. 

) Canal! 

> Canal. 

) Canal. 

hio Canal. 
Iiio Canal. 

J Canal. 

) Canal. 

3 Canal. 

hio Canal.' 

> Canal. 

^io Canal. 
J Canal . 

1 Ohio Canal! 
1 Ohio Canal. 

' ■) Canal. 

fiio Canal. 

J Canal! 
) Canal. 

> Canal. 

hio Carol! 

1 Ohio Canal! 
I Ohio Canal. 
1 Ohio Canal. 
I Ohio Canal. 
1 Ohio Canal. 
1 Ohio Canal. 
1 Ohio Canal. 
1 Ohio Canal. 
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BOARD OF PUBLIC WORKS. 

NORTHERN DIVISION OF THE OHIO AND ERIE CANAL- 




Hannah McCammon 

et al - ■ 

John Gintling 

B. Frank Bowers 

Harvey Y. Hower.... 

John F. Proehl 

Wm. E. Pardell 

Chas. Hatch 

Chas, H. Geidel 

E. E. Booton 

W. F. Ryan 

A. H. Sawyer 

Central Union Tel Co. 

F. W. Schaub 

Williams & Taylor.... 

E. E. Booton 

W. E. Pardee. 

Henry C. Wilcox 

Grant, Sieber & Math- 
Hannah McCammon 

et al 

John W. Gill 

Chas. Hatch 

Chas. H. Geidel 

Williams & Taylor..,. 

E. E. Booton 

W. F. Ryan 

A. H. Sawyer 

R W. Schaub 

E. E. Booton 

Chas. Hatch 

Chas H. Geidel 

E. E. Booton 

W. F. Ryan 

A, H. Sawyer 

F. W. Schaub 

E. E. Booton 

Chas. Hatch 

Chas. H. Geidel 

E. E. Booton 

W. F. Ryan 

A. H. Sawyer 

F, W. Schaub 

Central Union Tel. Co. 

E. E. Bpoton 

Chas. Hatch 

Chas. H, Geidel 

Jno. A. Hanlon 



Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 
Northern 



1 Ohio Canal.. 

1 Ohio Canal.. 
I Ohio Canal . . 
1 Ohio Canal.. 
] Ohio Canal. . 
I Ohio Canal.. 
1 Ohio Canal.. 
I Ohio Canal.. 
1 Ohio Canal., 
1 Ohio Canal. . 
1 Ohio Canal, . 
L Ohio Canal.. 
I Ohio Canal . . 
1 Ohio Canal. . 
1 Ohio Canal.. 
1 Ohio Canal.. 
1 Ohio Canal , . 



Northern Division Ohio Canal.. 



Northern Divi 
Northern Divi 
Northei 
Northern Divi 
North* ; 

Northern Divi 
Northt -■ ■ 
Northern Divi 
Northern Divi 
Northern Di' ' 
Northern Di' 
Northern Di' 
Northern Di' 
Northern Divi 
Northern Divi 
Northern Divi 
Northern Divi 
Northern Divi 
Northern Divi 
Northern Divi 
Northern Divi 
Northi 

Northern Divi 
Northei 
Northei 
Northern Divi 
Northern I 
Northern t 

Total . 





vision Ohi 


i-ision Ohi( 


^-ision Ohi 




^-ision Ohi 


^-ision Ohi 




vision Ohi 




.-isinn Ohi 


nsion Ohi 




nsion Ohi 






irision Ohit 


i-ision Ohi 




vision Ohi 




vision Ohil 


vision Ohi 


vision Ohi 


vision Ohif 


ision Ohi 


vision Ohi 


vision Ohit 



. .Canal!; 

io Canal.. 

io Canal.. 

Canal . . 

. Canal.. 

'° Canal :; 

io Canal., 
o Canal. . 

Canal. . 
io Canal.. 

CanaL '. 
io Canal . . 

io Canal., 
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AKKUAL REPORT 



RECAPITULATION. 



Chas. Hatch, Northern Division Ohio Canal $33,666 39 

Chas. H. Geidei, Northern Division Ohio Canal 17,298 40 

Jno. A. Hanlon, Northern Division Ohio Canal 8,665 31 

E. E. Booton, Northern Division Ohio Canal 1,436 44 

C. W. Diehl, Northern Division Ohio Canal 280 00 

A. H. Sawyer, Northern Division Ohio Canal...". 1,135 00 

W. F. Ryan, Northern Division Ohio Canal 1,000 00 

F. W. Schaub, Northern Division Ohio Canal 100 00 

Central Union Tel. Co. , Northern Division Ohio Canal 39 40 

Franklin Toilet Supply Co., Northern Division Ohio Canal 3 00 

The H. Cole Co., Northern Division Ohio Canal 4 80 

Henry Miller, Northern Division Ohio Canal 500 00 

Samuel Bowers, Northern Division Ohio Canal 50 00 

Rohanna Baughman, Northern Division Ohio Canal..... 50 09 

Jno. R. Wagner. Northern Division Ohio Canal -. 383 40 

Frank Germany, Northern Division* Ohio Canal 1,022 30 

Aurelia M. Haynes, Northern Division Ohio Canal 19 70 

Jno. R. Davis et al, , Nortliern Division Ohio Canal 750 00 

Aaron Bowers, Northern Division Ohio Canal 3,000 00 

Jno. W. Gill, Northern Division Ohio Canal 56 60 

Hannah McCammon et al., Northern Division Ohio Canal 2,917 90 

Jno, Gintling, Northern Division Ohio Canal 1,200 00 

B. Frank Bowers, Northern Division Ohio Canal 2.300 00 

Harvey R. Hower, Northern Division Ohio Canal 1,500 00 

Jno. F. Proehl, Northern Division Ohio Canal : 139 60 

Wm, E. Pardell, Northern Division Ohio Canal 498 79 

Williams & Taylor, Northern Division Ohio Canal 13 75 

Henry C, .Wilcox, Northern Division Ohio Canal 165 00 

Crant, SJeber & Mather, Northern Divisbn Ohio Canal 48 61 

Total $77,194 36 
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BOARD OF PUBLIC WORKS, 27 

ON ACCOUNT OF RECONSTRUCTION NORTHERN DIVISION OHIO 
AND ERIE CANAL BETWEEN CLEVELAND AND DRESDEN, AS 
PROVIDED FOR BY THE 7TTH GENERAL ASSEMBLY. 



Date. 


To Whom Issued, 


Name of Appropriation. 


Amount. 


1906. 
Dec 11 


John A. Hanlon 


Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 

Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruct on 
Reconstruct on 
Reconstruct on 
Reconstruction 
Reconstruct on 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 

Reconstruction 
Reconstruct j on 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 
Reconstruction 


Ohio 

Ohio 
Ohio 
Ohio 
Ohio 
Ohio 
Ohio 
Ohio 

Ohio 

Ohio 

Ohio 
Ohio 

Ohio 

Ohio 
Ohio 

Ohio 
Ohio 
Ohio 
Ohio 

Ohio 

Ohio 

Ohio 
Ohio 
Ohio 
Ohio 
Ohio 
Ohio 
Ohio 
Ohio 
Ohio 
Ohio 
Ohio 
Ohio 
Ohio 

Ohio 


Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal- 

Canal....... 

Canal 

Canal 

Canal: 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 

Canal 


$12,090 45 






2.,889 93 

1,434 01 

1,500 90 

295 82 


11 
11 

11 


D. E. Sullivan & Son. 

P. T. McCourt 

A. A. Richardson 


11 

1907. 
Jan. 8 


D. E. Sullivan & Son. 
John A. .Hanlon 


1,000 00 
10,741 80 


8 
8 
8 
Feb. 12 
12 
12 
12 
12 


P. T. McCourt 

D. E. Sullivan & Son. 
McGarry & McGowan. 

John A. Hanlon 

A. A. Richardson 

Geo. W. Carmichael... 
Oeveland B. Sup. Co. 
D, E. Sullivan & Son. 


1,651 26 
1,985 11 
1;266 01 
5.390 74 

25 79 
2,659 91 

27 76 
1,000 00 


12 
Mar. 12 

12 

12 
April 9 
May 14 

14 
June 11 
July 9 

24 
Aug. 13 
Sept. 10 


D. E. Sullivan St Son. 
D. E. Sullivan & Son. 

John A. Hanlon 

D. E. Sullivan & Son. 

John A. Hanlon 

ohn A. Hanlon 

D. E. Sullivan & Son. 

John A. Hanlon 

- ohn A. Hanlon.,.,,, 
D. E. Sullivan & Son, 

John A, Hanlon 

, ohn A. Hanlon 


21 20 
1,000 00 
2.858 13 
1,000 00 
6,707 26 
16,651 66 
1.000 00 
25.400 89 
19,471 16 
1,249 24 
26,318 99 
22,115 81 


Oct. 8 

Nov. 12 
12 
12 


John A, Hanlon 

John A. Hanlon 

McGarry & McGowan. 
P. T. McCourt 


29,546 56 
13,778 49 
1,070 00 
1,210 00 

$215,804 48 







RECAPITULATION. 
John A. Hanlon, reconstruction Ohio Canal.. 



Chaa. Hatch, reconstruction Ohio Canal.. 

D. E. Sullivan & Son , reconstruction Ohio Canal 

P. T. McCourt, reconstruction Ohio Canal 

McGarry & McGowan, reconstruction Ohio Canal 

A. A. Richardson, reconstruction Ohio Canal 

Geo. W. Carmichael & Son, reconstruction Ohio Canal 

J. N. Kissner, reconstruction Ohio Canal 

Cleveland Builders' Supply Co., reconstruction Ohio Canal.. 

A. A. Likens, reconstruction Ohio Canal , 

Total 



. $215,804 43 

.y Go Ogle 



ANNUAL REPORT 



ON ACCOUNT OF THE SOUTHERN DIVISION OF THE OHIO CANAL 



Date. 


To Whom Issued. 


Name of Appropriation. 


Amount 


1906. 
Dec. 11 

1907. 
Jan. 8 

Feb. 12 
Mar. 12 
April 9 
May 14 
14 
June 11 


Harry R. Morris 

Harry R. Morris 

Harry R. Morris 

Harry R. Morris 

Harry R. Morris 

Harry R. Morris 

Capitol Cons'l. Co.... 
Harry R. Morris. 


Southern Division Ohio Canal... 

Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 


$1,314 18 

942 76 
1,334 64 

948 14 
1,126 68 
2.761 78 
3,285 00 
1.664 S9 


11 
11 


F. W. Schaab^ 

A. H. Sawyer 


10 00 
125 00 








July 9 
Aug. 13 


Harry R. Morris 

Harry R. Morris 

Harry R. Morris 

Harry R. Morris 


1,410 72 
1,361 12 


Sept. 10 

10 


Southern Division Ohio Canal... 


1,069 58 


Oct. S 


Harry R. Morris 

Harry R. Morris 

Harry R. Morris 


Southern Division Ohio Canal... 


1,461 10 
388 94 


Nov, 12 


Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Canal... 
Southern Division Ohio Caaal... 
Repairing Hocking Canal banks. 


2,528 ee 

125 00 






125 00 


12 




38 n 


12 
12 


F. W. Schaub ■. 

Harry R. Morris 


low 

. 1,089 44 




$28,8W71 







RECAPITULATION. 

Harry R. Morris, Southern Division Ohio Canal $19, 

Capitol Construction Co., Southern Division Ohio Canal 3, 

E. E. Booton, Southern Division Ohio Canal 

W. F. Ryan, Southern Division Ohio Canal 

A. H. Sawyer, Southern Division Ohio Canal 

F. W. Schaub, Southern Division Ohio Canal ; 

Fred. S. Cully, Southern Division Ohio Canal 

Total $23, 



.520 51 
,285 00 
307 20 
250 00 
125 00 
20 00 
300 00 
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BOARD OF PUBLIC WORKS. 29 

CHECKS ISSUED BY THE PRESIDENT OF THE BOARD OF PUBUC 
WORKS ON FUNDS APPROPRIATED ANNUALLY FOR THE PAY- 
MENT OF OFFICERS' SALARIES. CONTINGENT EXPENSES, ETC 



Date. 


To Whom Issued. 


Name of Appropriation. 


Amount. 


1906. 
Dec. 11 


Mrs. R. B. Crawford, 




$16 00 




Geo. H. Watkins 

B. W. Baldwin 

Wm. Kirtley, Jr 

Geo. H. Watkins 

B. W. Baldwin 

Wm. Kirtley, Jr 

Geo, H. Watkins 

B- W. Baldwin........ 

Wm. Kirtley. Jr 

Chas. E. Perkins 

Samuel Bachtell 

W. E. Thompson 

Flora M. Sparrow 

F. W. Schaub 

F. W. Schaub 

Chas. W. Diehl 

Columbus Ice Co 

Central Union TeL Co. 

Bryson & Son 

Bryson & Son 

Underwood Typewr'fr 


Member's salaries . 
Member's salaries . 
Member's salaries . 
Member's salaries a 
Member's salaries a 
Member's salaries a 
Member's traveling 
Member's traveling 
Member's traveling 
Engineer's salaries 
Engineer's salaries 
Secretary's salary . 
















11 
11 
11 
11 
11 
11 


J p!::::::: 

s Supt 

expenses 

expenses 


11 SS 

125 00 
60 00 
WOO 
60 00 






















Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 

Contingent expense 
Contingent expense 

Member's salaries . 
Member's salaries . 
Member's salaries . 
Member's salaries a 
Member's salaries a 
Member's salaries a 
Member's traveling 
Member's traveling 
Member's traveling 
Engineer's salaries 
Engineer's salaries 






11 


(stamps) 


10 00 


11 












11 










2 00 


11 








U. S. Telephone Co... 
Chas. W. Diebl 

Geo. H. Watkins 

B. W. Baldwin 

Wm. Kirtley, Jr 

Geo. H. Watkins 

B. W. Baldwin 

Wm. Kirtley. Jr 

Geo. H- Watkins 

B. W. Baldwin 

Wm. Kirtley. Jr 

Chas. E. Perkins 

Samuel Bachtell 






11 
1907. 


(stamps) 


500 












8 
8 
8 
, 8 
8 
8 


s Supt 

s Supt 

s Supt 

xpenses 

xpenses 


125 00 
125 00 
125.0f 
50*00 
50 00 
50 00 
















Flora M. Sparrow.... 

F. W, Schaub 

F. W, Schaub 

Central Union Tel. Co 
Cherrinton P. & E. Co 

W. U. Tel. Co 

Chas W. Diehl 

W, U. Tel. Co 

Rem. Typewriter Co. 
Krauss, Butler & Ben- 


Contingent expense 

Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 

Contingent expense 
Contingent expense 
Contingent expense 
Member's salaries . 
Member's salaries . 
Member's salaries . 












8 


(stamps) . . . 


12 00 
































8 








Samuel Bachtell 

Cols. Citizen Tel Co.. 

Geo. H. Watkins 

B. W. Baldwin 

Wra. Kirtley, Jr 
























12 




66 74 
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ANNUAL REPORT 

CHECKS ISSUED BV THE PRESIDENT — Contioued. 



Date. 


To Whom Issued. 


Name of Appropriation. 


Amount. 


1907. 
12 
12 
12 
12 
12 
12 


Geo. H. Watkins 

B. W. Baldwin........ 

Wm, Kirtley. Jr 

Geo. H. Watkins 

B. W. Baldwin 

Wm, Kirtley, Jr 

Chas. E. Perkins 

Samuel Bachtell 

Chas. W. Diehl 


Member's salaries a 
Member's salaries a 
Member's salaries a 
Member's t ravel! i« 
Member's travelii^ 
Member's traveling 
Engineer's salaries 
Engineer's salaries 
Secretary's salary . 


Supt 

Supt 

Supt 

expenses 

expenses 

expenses 


125 0& 
125 00 
125 00 
60 DO 
50 00 
50 00 
250 00 


















58 37 




F. W. Schaub..' 

F. W. Schaub 

Central Union TcL Co. 
Rem. Typewriter Co.. 

R W. Schaub 

Chas. W. Diehl 

U. S. Telephone Co... 
Guide Publishing Co.. 
American Express Co. 
U, S. Telephone Co... 

Geo. H. Watkins 

B. W. Baldwin 


Contingent expense 
Contingent expense 
Contingent expense 
Contit^fent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Member's salaries . 
Member's salaries . 
Member's salaries . 
Member's salaries a 
Member's salaries a 
Member's salaries a 
Member's tr^peling 
Member's traveling 

Engineer's salaries 
Engineer's salaries 
Secretary's salary . 






12 


(stamps) .... 


10 00. 












2 OO 


















150 


















66 6ff 














12 
12 
12 
12 
12 
12 


Geo. H. WatkiM...... 

B. W. Baldwin 

Wm. Kirtley, Jr 

Geo. H. Watkins 

B. W- Baldwin 

Wm. Kirtley, Jr 

Chas, E. Perkins 

Samuel BachteU 

Chas. W. Diehl 


Supt 

Supt 

Supt 

expense 

expense 

expense 


125 00 
125 00 
125 00 

50 00 
50 00 
50 00 












12S 00 










F. W. Schaub 

Lhas. H. Hughes 

F. W. Schaub 

F. W. Schaub 

Chas. W. Diehl 

U. S. Telephone Co... 
Adams Express Co... 
Central Union Tel. Co. 

Bryson & Son 

Geo. H. Watkins 

Wm. Kirtley. Jr...... 

B. W. Baldwin 

Geo. H. Watkins 

Wm. Kirtley, Jr 

B. W. Baldwin 

Geo. H. Watkins 

Wm., Kirtley, Jr 

B. W. Baldwin: 

Chas. E. Perkins 

C. B. Henderson, Adm 
Chas W. Diehl 


Contingent expense 
Contingent expense 
Conlini.^ent expens- 

Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Member's salaries . 
Member's salaries . 
Member's salaries . 
Member's salaries a 
Member's salaries a. 
Member's salaries a 
Member's traveling 
Member's traveling 
Member's traveling 
Engineer's salaries 
Engineer's salaries 
Secretary's salary . 












, 12 


(stamps) 


10 00 
































April 9 




66 66 












9 
9 
9 
9 
9 
9 


Supt 

Supt 

Supt 

expense 

expense 

expense 


125 00 

126 00 
125 OO 

50 00 
50 00 
SO OO 
260 OO 












125 00 






£8 38 


9 


Chas. W: Diehl \ 

F. W. Schaub 

F. W. Schaub 


Contingent expense 
Contingent expense 


(stamps) 


10 00 


9 


(stamps) 


10 00 
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BOARD OF PUBLIC WORKS. 

CHECKS ISSUED BY THE PRESIDENT — Continued. 



To Whom Issued. 



Name of Appropriation. 



Central Union Tel. Co, 

F. W. Schaob 

The Ruggles-Gale Co. 

Chas. W. Diehl 

Helma Morris 

Cols. Citizen Tel. Co., 
Smith Premier T, Co, 

U, S, Tel. Co 

Geo, H. Watkins 

Wm. Kirtley, Jr 

B, W. Baldwin 

Geo, H, Watkins 

Wm. Kirtley, Jr 

B. W. Baldwin 

Geo. H, Watkins 

Wm. Kirtley, jr 

B, W. Baldwin 

Chas, E. Perkins 

H, W, Meacham 

Chas, W. Diehl 

Nora C. Smith 

Chas, W. Diehl 

U, S, Tel. Co.' 

Central Union Tel. Co. 

G, M. Jrimmer 

Columbus Ice Co 

Rem, Typewriter Co., 
W. U, Tel. Co 

A. Rosnagle 

Chas. W. Diehl 

F. W. Schaub 

F. W, Schaub 

Geo, H. Watkins 

Wm, Kirtley, Jr 

B. W, Baldwin 

Geo. H. Watkins 

Wm. Kirtley, Jr 

B. W. Baldwin 

Geo. H. Watkins 

Wm. Kirtley, Jr 

B, W. Baldwin 

Chas. E. Perkins 

H. W, Meacham 

Liias. W. Diehl 

Nora C, Smith 

F, W. Schaub 

F, W. Schaub 

U. S. Tel. Co 

Fred J. Hew 

Chas. W. Diehl 

Columbus Ice Co 

Central Union Tel. Co. 
Adams Express Co — 
Williams & Taylor.... 

Chas. W. Diehl 

Geo, H. Watkins 

Wm. Kirtley, Jr 

B, W. Baldwin 



Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Member's salaries 

Member's salaries 

Member's salaries 

Member's salaries as Supt... 
Member's salaries as Supt... 
Member's salaries as Supt... 
Member's (raveling expense. 
Member's traveling expense. 
Member's traveling expense. 

Engineer's salaries 

Engineer's salaries 

Secretar)^s salary 

Clerk's salary 

Contingent expense (stamps) 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense (stamps) 

Contingent expense 

Member's salaries 

Member's salaries 

Member's salaries 

Member's salaries as Supt... 
Member's salaries as Supt... 
Member's salaries as Supt,.. 
Member's traveling expense 
Member's traveling expense 
Member's traveling expense 

Engineer's salaries 

Engineer's salaries 

Secretary's salary 

Clerk's salary 

Contingent expense 

Contingent expense (stamps) 

Contingent expense 

Cortlingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense ' 

Contingent expense (stamps) 

Memtier's salaries 

Member's salaries 

Member's salaries 
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ANNUAL SEPOHT 

CHECKS ISSUED BY THE PRESIDENT — Continued. 



Date. 


To Whom Issued. 


Name of Appropriation. 


Amount 


]907. 
9 

9 
9 
9 
9 
9 


Geo. H. Watkins. 

Wm. Kirtley, Jr 

B. W. Baldwin 

Geo. H. Watkins 

Wm. Kirtley, Jr 

B. W. Baldwin 

Chas. E. Perkins 

H. W. Meacham 

Chas. W. Diehl 

Nora C-Smitb 

F, W. Schaub 

F. W. Schaub 

F. W. Schaub 

Ruggles-Gale Co 

Chas, W. Diebl 

Herman Borchers . . . 
Adams Express Co... 
Central Union Tel. Co. 
Central Union Tel. Co. 
The U. S. Tel. Co.... 

Geo. H. Watkins 

Wm. Kirtley. Jr 

B, W. Baldwin 

.Geo. H. Watkins 

Wm. Kirtley, Jr 

B. W. Baldwin 

Geo. H. Watkins 

Wm. Kirtley, Jr 

B. W. Baldwin 

Chas, E. Perkins 

H. W, Meacham 

Chas. W. Diehl 

Nora C. Smith 

F, W. Schaub 

F. W. Schaub 

Chas. W. Diehl 

Central Union Tel. Co. 

U, S. Express Co 

Cols. Citizens Tel Co.. 

Columbus Ice Co 

American Express Co. 

U. S. Tel. Co 

Geo. H. Watkins 

Wm. Kirtley, Jr 

B. W. Baldwin 

Geo. H. Watkins 

Wm. Kirtley, Jr 

B. W. Baldwin 

Geo. H, Watkins 

Wm. Kirtley. Jr 

B. W. Baldwin 

Chas. E. Perkins 

H. W. Meacham 

Chas. W. Diehl 

Nora C, Smith 

F. W. Schaub 


Member's salaries a 
Member's salaries a 
Member's salaries a 
Member's traveling 
Member's traveling 
Member's traveling 
Engineer's salaries 
Engineer's salaries 
Secretary's salary 
Clerk's salary 


|"Pt 

Supt 

Supt 

expense 

expense 

expense 


125 00 
135 00 
125 00 
50 00 
50 00 
50 00 














9 








Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 

Member's salaries 
Member's salaries 
Member's salaries 
Member's salaries a 
Member's salaries a. 
Member's salaries a 
Member's traveling 
Member's traveling 
Member's traveling 
Engineer's salaries 
Engineer's salaries 
Secretary's salary . 






9 




























































13 
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13 
13 

13 
13 
13 
-13 
13 


Supt 

Supt 

Supt 

expense 

expense 

expense 


125 00 
125 00 
125 00 
50 00 
50 00 
50 00 






















Contingent expense 
Contingent expense 

Contingent expense 
Contingent expense 
Contingent expense 
Contingent expense 

Contingent expense 
Member's salaries . 
Member's salaries . 
Member's salaries . 
Member's salaries a 
Member's salaries a 
Member's salaries a 
Member's traveling 
Membtr's traveling 
Member's traveling 
Engineer's salaries 
Engineer's salaries 
Secretary's salary . 






13 


(stamps) 


10 00 












































Sept, 10 










10 

10 
10 
10 
10 
10 


s Supt 

s Supt 

s Supt 

expense 

expense 

expense 


125 00 
125 00 
12S 00 
50 00 
50 00 
50 00 






















Contingent expense 
Contii^ent expense 
Contingent expense 












10 1 F, W. Schaub 


(stamps) 


10 00 
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, . BOARD OF PUBLIC WORKS. 

CHECKS ISSUED BY THE PRESIDENT — Concluded. 



To Whom Issued. 



Name of Appropriation. 



C. Park 

Chas. W. Dichl 

Central Union Tel. Co. 
Postal Tel.-Cable Co., 

-. H. Sell & Co .■ 

Fred J. Heer 

Adams Express Co... 

" S. Tel. Co 

Geo. H. Watldns 

Wm. Kirtley, Jr 

B- W. Baldwin 

Geo. H. Watkins 

Wm. Kirtley, Jr 

~ W. Baldwin 

Geo, H. Watkins 

Wm. KirUey, Jr 



. W. 



aldwi 






Chas. E. Perkins. 
W. Meacham. 
Chas. W. Diehl... 
Nora C Smith... 
F. W. Schaub.... 
_, W. Schaub.,.. 
Central Union Tel. Co. 
Adams Express Co... 
Smith Premier T. Co. 
Cols. Citizens Tel. Co. 

Chas. W. Diehl 

Columbus Ice Co 

U. S. Tel. Co 

American Express Co. 
Geo. H. Watkins.. 
Wm. Kirtley, Jr.. 
". W. Baldwin... 

eo. H. Watkins.. 
Wm. Kirtley, Jr.. 
B. W. Baldwin... 
Geo. H. Watkins.. 
Wm. Kirtley, Jr.. 
". W. Baldwin... 

has. E. Perkins.. 
H. W. Meacham.. 
Chas. W. Diehl... 
Nora C. Smith 

. W. Schaub.... 
_. W. Schaub.... 
Chas. W, Diehl... 
U. S. Express Co. 
Oliver Typewriter 
Central Union Tel Co, 
U. S. Tclwhone Co.. 
Central Union Tel. Co. 
F. W. Schaub... 
Chas. W. Diehl.. 



Contingent expense . 
Contingent expense . 
Contingent expense . 
Contingent expense . 
Contingent expense . 
Contingent expense . 
Contit^ent expense '. 
Contingent expense . 
Member's salaries . , 
Member's salaries . . 
Member's salaries . . 
Member's salaries as 
Member's salaries as Supt.. 
Member's salaries as Supt.. 
Member's traveling expense. . . 
Member's traveling expense. . . 
Member's traveEing expense... 

Engineer's salaries 

Engineer's salaries -. . 

Secretary's salary 

Clerk's salary 

Contingent expense _, 

Contingent expense (stamps) . . 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense 

Member's salaries 

Member's salaries 

Member's salaries 

Member's salaries as Supt.... 

Member's salaries as Supt 

Member's salaries as Supt.... 
Member's traveling expense.... 
Member's traveling expense — 
Member's traveling expense 

Engineer's salaries 

Secretary's salary 

Clerks' salary 

Contingent expense 

Contingent expense (stamps).. 

Contingent expense 

Contingent expense 

Contingent expense 

Contingent expense ■. . 

Contingent expense 

Contingent expense 

Contingent expense : 

Contingent expense (stamps) . . 

Total 
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ANNUAL REPORT 



RECAPITULATION. 



Mrs. R. B. Crawford, Admx. of R. B. Crawford, salary $16 00 

Geo. H. Watkins, salary and traveling expenses 2,900 00 

Wm. Kirtley, Jr., salary and traveling expenses 2,900 00 

B. W. Baldwin, salary and traveling expenses 2,900-00 

Chas. E. Perkins, salary as Chief EngLi»er 3,000 00 

Samuel Bachtell, Salary as Asst. Engr. and expenses 533 86 

C. B. Henderson, Adrar. Samuel Bachtell, Engr.'s salary 17 80 

H. W. Meacham, salary as Engineer... 866 64 

W. E. Thompson, salary as Secretary 126 00 

Chas. W. Diehl, salary as Secretary and expenses 1,467 50 

Flora M. Sparrow, salary as Clerk and expenses 116 66 

R. Sullivatit, salary as Oerk 233 36 

Mrs. Nora C. Smith, salary as Clerk 408 31 

F. W. Schaub, Messenger and expenses 537 75 

Columbus Ice Company, contingent service ,- 22 00 

Central Union Telephone Company, contingent service 94'95 

Bryson & Son, contingent service 23 00 

Underwood Typewriter Company, contingent service 1 00 

The United States Telephone Company, contingent service 49 80 

Cherrington Printing and Engraving Co., contingent service 3 00 

Western Union Telegraph Company, contingent service 3 13 

Remington Typewriter Co. , contingent service 4 50 

Krauss, Butler & B.enham, contingent service 3 00 

Columbus Citizens' Teleplione Co.. contingent service 40 00 

Guide Publishing Co., contingent service 1 30 

American Express Company, contingent service 1 80 

Adams Express Company, contingent service 3 56 

Chas. H. Hnghes, contingent service 10 00 

The Ruggles-Gale Co. , contingent service 11 50 

Helma Morris, contingent service..* 3 00 

Smith Premier Typewriter Co., contingent service 2 25 

G. M. Trimmer, contingent service 4 00 

A. Rosnagle, contingent service 1 50 

Fred J. Heer, contingent service 1 50 

Williams & Taylor, contingent service 72 

Herman Borchers, contingent service 18 00 

United States Express Co., contingent service 1 30 

H. C. Park, contingent service 75 

Postal Telegraph-Cable Co., contingent service 45 

E. H, Sell & Co., contingent service 1 00 

Oliver Typewriter Co., contingent service 3 00 

United States Express Co., contingent service 76 

Total $16,833 85 
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BOARD OF PUBLIC WORKS. 



TABLE SHOWING THE EXPENDITURES EACH YEAR FOR SUPERIN- 
TENDENCE, REPAIRS AND COST OF COLLECTION ON THE OHIO 
CANALS. FROM 1827 TO 1907, INCLUSIVE. 



M6 



1.100 00 



1,3 



00 



,100 00 
3,600 00 
33.740 00 
79,713 68 
81.711 15 
91.402 26 
123,463 22 
202,248 30 
204,109 65 
122.249 "65 
133,454 53 
139.165 87 
126,046 24 
122,052 21 
126,274 23 
78,433 09 
120,728 24 
137,803 28 
120,^83 14 
124,754 57 
137,262 50 
112,367 52 
142,281 71 
117,847 89 
106.145 05 
120,299 54 
125,545 15 
155,497 30 
96,407 58 
180,838 97 
36.534 70 



3,733 34 
6,609 66 
9.533 .33 
5,300 00 
3.067 38 
1,943 96 
4,844 04 
22.948 78 
1,919 03 



311,529 59 

7.138 05 
7,155 Ob 
9,937 91 



30,! 



3 77 



35,357 25 
47,491 19 
»,«53 55 
53,462 55 
23,560 70 



■ 37, ( 



1 55 



53,511 52 

115,668 03 

107,380 25 

132,050 59 

259,706 84 

151,346 57 

179,311 73 

270,471 18 

269,435 44 

216.371 97 

233,107 57 

23C,193 62 

172,047 70 

157.401 30 

159,813 90 

148.514 64 

69,697 27 

1.025 74 

1.050 00 

11 90 

5,472 66 

2,144 14 

3,317 29 

998 18 

8,879 20 

13,601 79 

11,583 75 

■ 7,015 68 

6,914 10 

11,319 35 

1.001 15 

14,325 87 

2,019 78 

49,717 78 



$5 580 04 

5 105 56 
8 0ft7 32 

17,826 17 
10 712 85 
12 201 14 

8 376 88 

14 540 85 

9 088 61 
10 867 31 

- -41 98 
41 8"2 86 
"9 399 32 
26 745 93 

15 389 99 
1" r24 17 

6 336 80 
375 00 
694 14 



$1 238 10 

3 137 61 

1 483 56 
5 155 59 
1,875 53 

2 523 57 

2 066 63 

4 351 60 

3 064 32 
2 151 53 
1 "96 85 

1 169 61 

12 14 

5 84 

651 35 

2 529 65 

4 313 19 

3 004 56 



$700 00 
900 00 

12 629 59 

8 438 05 

9 255 06 

13 537 91 
41 383 83 
89 879 05 

100 bo- 72 
122 396 x^ 
172 695 13 
237 605 55 
252 200 84 
147 303 20 
186 917 08 
162 726 57 
162 872 29 
160 371 86 



393,206 40 

390,388 91 

329.302 61 

400.443 87 

422,957 29 

346,884 02 

348,164 21 

308,378 16 

327.098 01 

340.295 88 

274,141 12 

345.810 97 

114.573 33 

6.437 43 

4.659 51 

2,430 92 

7,856 90 

6.256 27 

9,016 95 

10,531 51 

9,179 20 

17,637 17 

13,605 89 

11.859 72 

29,862 88 

13,238 38 

2,962 13 

17,323 03 

7.159 91 

99.274 14 



>y Go Ogle 



36 ANNUAL REPORT 

TABLE SHOWING THE EXENDITURES EACH YEAR, ETC. — Concluded. 













t, 




_j 


t3 


U 


^ 


~ 


Year. 


6 


"ei 


1 


1 = 


II 




















X 






1879 


68,269 14 


82,547 69 


9,833 13 


473 85 


161,123 81 




85,434 94 

88,178 10 










1881 


86,279 87 


11.430 24 




185,888 21 




82,102 22 




8,674 36 


400 00 


193,945 72 














1884 


122,644 86 


89,596 78 


17,684 63 


489 66 


230,415 83 


1885 


103,180 87 


98,449 55 


7,458 13 


1,511 74 


210,600 29 


1886 


87,046 74 


88,935 64 


10,237 76 


10,630 72 


196,850 86 


1887 


103,281 89 


71,431 06 








1888 


123,690 87 


98,838 94 


7,379 67 


2,095 18 


232,004 66 


1889 


88.519 30 


68,353 19 


6,219 U 


890 15 


163,981 75 


1890 


80,512 64- 


79,137 41 


4,318 79 


945 12 


164,913 96 


1891 


89,773 15 


78,685 68 


1,938 10 


1,028 35 


171,425 28 


1892 


85,027 86 


97,434 09 


5,731 51 




189,054 12 


1893 


83,333 61 


63,092 29 


3,215 54 


1,059 99 


150,701 43 


1894 


105,490 39 


118,627 21 


4,396 65. 


. 2,«43 27 


231,357 52 


























1897 


64.686 36 








148,327 38 










1899 


90,139 76 


81.791 94 






171,931 70 












170,747 56 
216 241 90 




78,526 43 


137,715 47 




:.. 






















1904 


75,975 79 


95,631 75 







171,607 54 














JM- 


63.824 44 

101,002 06 


90,389 96 
74,081 74 






154.212 40 


"TwT'^— <v 








Total 


$6,125,571 70 


$6,156,325 66 


$407,256 14 


$68,474 07 


$12,757,627 57 
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BOABtD OF PUBLIC WORKS. 



TABLE SHOWING THE RECEIPTS ON ALL CANALS, FROM 1827 TO 
1907, INCLUSIVE. 







.a 

2 


1 

^3 






Year. 


6 
.2 


il 


X 


P 


|S 


J827 


$1,500 00 
4,000 00 
27,000 00 
• 30,493 93 
64,864 17 








$1,500 00 
12,042 70 


$8,042 70 
2o,941 36 
30,083 33 






1829 






47 941 36 














101,508 05 














136,555 70 


50,470 63 






187.026 33 




164,488 98 
185,664 48 

211,823 32 




















1836 


50,116 52 






261.939 84 




293.428 79 






















, 423,599 84 

452,122 03 
416,202 63 

887,442 22 








506,201 03 






$5,953 69 

2,518 26 
4,215 07 








76,718 17 
71,460 34 






1842 


$610 17 


463,727 80 














1844 


343,710 99 


139.844 25 


6.286 44 






1845 


260,369 33 


185,243 78 


5,497 83 


1.282 95 


452.393 89 


1846 




233,527 24 


5,351 52 






1847 


452,630 76 


292,037 00 


7.299 14 


2.328 77 


754,195 67 




418,530 37 


326,297 32 


8.746 98 


1.933 01 


754,507 68 


1849 


362,630 48 


322.244 43 


8,354 84 


1.594 72 


694,824 47 




388,905 93 


311.589 27 


8.077 44 


2,549 04 


711,021 68 


1851 


432,711 38 










1862 


308.937 40 


308.984 56 


9,957 25 


1.880 80 


629,758 01 


1853 


258,793 09 


323,699 97 


11,912 21 


1.233 25 


595.538 53 


1854 


192,837 18 


280,115 80 


12,597 18 


223 66 


485.773 82 


1855 


196.164 61 


229,370 57 


16,279 36 


377 20 


442,191 73 


1856 


189,506 55 


119.947 02 


11.118 29 


501 89 


321.073 75 


1857 


156,598 11 


153,733 37 


18,219 41 


268 54 


327,819 43 


1858 


108,771 84 


153,928 09 


16,367 64 


798 46 


279.865 93 


1859 


88.205 85 


127,610 10 


18.336 36 


527 18 


234,679 49 






169,476 64 


16,494 28 


789 70 




1861 


36,534 70 


64,632 31 




755 04 


109,285 53 




5,036 69 


4,664 00 

6.186 11 




























2,790 50 




















1867 . . . 












J868 .... 


1,200 00 








1.200 00 






2.400 00 






2,460 00 


































1873 .... 
























1875 .... 




































1878 


54,026 99 


54,138 89 


5,513 98 


5,516 98 


119.196 84 


1879 .... 


76,609 21 


112,090 32 


8,185 69 


275 32 


197,160 54 
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38 ANNUAL HEPOHT 

TABLE SHOWING THE RECEIPTS ON ALL CANALS, ETC. — Concluded. 







« 


^ 




-S "■ 




^ 


tS 


6 


u 


^ 


Year. 


6 


s . 


?' 


^^ 


H 




i 


la 

s 


1 ■ 


i^. 


la- 


1880 


77,545 66 


111,259 67 


19,235 58 


7,470 45 


215,511 36 




61,819 03 


109,122 88 








1882 


67,703 25 


98.764 97 


5.614 43 


1,573 89 


163,656 54 


1883 


44,873 52 


88.904 17 


3,693 47 


920 42 


138,391 58 














1885 


25,149 98 


76.156 21 


2,587 18 


71 95 


106,965 32 


1886 


27,071 78 


76,043 57 


3,199 20 


946 71 


107,260 35 






87,200 36 


4,138 38 


932 34 


121,203 43 


1888 


29,509 46 


75,956 13 


3,798 36 


906 02 


110,168 97 


1889 


98,005 47 


79,476 82 


2.605 15 


892 12 


110,979 66 












105,839 57 


1891 


42,756 24 


63,876 47 


856 38 


1,023" 48 


108,512 57 




24,990 37 


86 ^2'> 96 


1 107 r 


9^3 64 


113.834 34 


1893 


29,023 90 


66 211 86 




588 00 


96,513 09 


1894 


22.716 35 


74 16 5 


1 51 


ft. 6 1 73 


104.225 34 


1895 


24,544 25 






t 




1896 


25,591 24 


9 3 12 




t 


122,918 36 


1897 


26,132 17 


80 293 14 






106,425 34 










t 


79,814 18 


1899 


21,657 71 


69 151 41 




T 


90,809 12 


1900 


24,883 25 


61 896 70 






86,779 95 


1901 


20,223 42 


67 180 60 






87,404 02 


1902 


24,314 96 


63 148 23 






87,463 19 




35,776 56 


71 2W 40 






107,005 96 






bO 985 1 








1905 


69,413 55 


64 138 49 






125,552 04 


190fi 


36,247 75 


b2 6% 3h 






98.944 11 


1907 


53,535 96 


60 983 85 






114,519 81 


Total 


$9,322,528 49 


$7,321,018 50 


S288.469 42 


$54,972 14 


$16,986,988 55 



TABLE SHOWING GROSS RECEIPTS, TOTAL EXPENDITURES AND 
NET EARNINGS FROM 1827 TO 1907. INCLUSIVE 



Year. 


1 

1 


1 

si 


1 

■z 


1827 to 1907 (inclusive) 


$16,986,988 55 


$12,757,615 06 


$4,229,373 4ff 
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REPORT OF CHIEF, ENGINEER. 



Office of the Chief Engineer of Public Works, Judiciary Building, 
Columbus, Ohio, December, 1907- 

To His Excellency, Governor Harris, and to the Honorable Board of 

Public Works of the State of Ohio. 

Gentlemen : — Complying with the statutory requirements and the 
rules and regulations governing the conduct of my office, as Chief Engi- 
neer of Public Works, I have the honor to submit herewith my sixteenth 
annual report of the operation of the Public Works of the state for the 
fiscal year ending on the 15th day of November, 1907, it being the twenty- 
ninth since the creation of the office by an act of the Legislature, 1878, 
immediately after the lease of the canal of the State to Kent Jarvis and 
others was surrendered, at which time, the entire property reverted back- 
to the State in a physically disabled condition, and since which time, 
suffering from what it has been fed on, has yielded to the 'inevitable and 
has become as a whole incapable of a creditable business operation, worn 
• mt in many of its parts, virtually abandoned in many of its sec- 
lions, and in some districts an actual menace to the health and safety 
of the property of our people; requiring the immediate establishment of 
a vigorous and substantial inauguration of a policy that the greater part 
of the Public Works may be restored .to their former usefulness to the 
great benefit of our commonwealth, which I believe will assuredly follow 
a proper and buSiness-like treatment in the restoration of the canals and 
an economical administration of its affairs. 

Following in the order of the recommendation of a policy herewith 
set forth, and heretofore urged by the canal people of the State, as fol- 
lows: 

The immediate restoration of at least the greater part of the canals 
of the State, by an improvement to be confined within the present stat- 
utory rights, and right-of-ways as now owned and controlled by the 
State in fee simple, to be followed by the building of a modern barge 
canal, connecting with the Ohio River, with the Great Lakes whenever 
it shall CMne within the financial ability of the State to undertake such a 
vast enterprise, particularly waiting the time until the Ohio River im- 
provement is finished and the Erie Canal of New York is built and oper- 
ated, determining definitely on all engineering and commercial questions 
that are now and shall become at issue. 

The renewed and favorable interest in water ways for some years 
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past, and at present manifested especially in this country and particu- 
larly by the people of our State and the absolute necessity of sotpe im- 
mediate and decisive action to rescue our canals from imminent decrep- 
itude and decay, would seem that the carrying out of the improvement 
now begun in accordance to a declaration of the 76th General Assembly 
inaugurated and put partially into effect by- the passing of senate bill 
No. 258, April 25th, 1904, remains a timely and warrantable measure in 
the premises. , 

Inasmuch as this bill Js of vital importance, being actually a decla- 
ration of the General Assembly in favor of canal improvements along 
economical lines, as recommended by our department's report of 1903 
and enlarged upon in this paper, I herewith submit a copy of the act 
in full : 

AN ApT. 



Be it fnacled by the General Assembly of the State of Ohio: 

Section 1. That as a part of a continuing appropriation hereby begun, 
for the improvement of the Ohio and Erie Canal, there is hereby appropriated 
from any moneys to the credit of the general revenue fund, not otherwise appro- 
priated for the year 1904, the sum of seventy-live thousand ($75,000) dollars- 
and for the year 1905, the sum of one hundred and twenty-five thousand ($135,000) 
dollars, the same to be expended by the state board of public works, under the 
direction of the state engineer, and substantially in accordance with plans and 
specifications prepared by said engineer, and now on file in the office of the state 
board of public works, for the reconstruction of the northern division of the 
Ohio and Erie canal, beginning at its northern terminus at Cleveland, Ohio. 

Provided, that the appropriation herein made shall not be available until 
new leases have been made between the state of Ohio and the present water 
lessees along the said northern division of the Ohio and Erie canal, aggregating 
in rentals at least the sum of thirty thousand ($30,000) dollars per annum. Such 
new water leases shall not be for a greater term than five years, and shall become 
operative and payable at (the) new rates, as agreed upon in such new leases, 
as soon as the state of Ohio shall have begun said improvement of the Ohio and 
Erie canal, which will substantially involve an expenditure of five hundred and 
seventy-three thousand, sixty-four and thirty-three one-hundredths dollars, 
($573,064.33) in accordance with said plans and specifications prepared by the 
slate engineer, and now on file in the office of the state board of public works. 
All new leases before becoming operative under the provisions of this act, shall ■ 
be approved by the governor, the state board of public works and the chief 
engineer of the state board of public works. 

Geouge T. Thomas, 
Speaker of th- Ffo"" of F-'"-escntatives. 
W. G. Hardin:;, 
President of the Senate. 

Passed April 25, 1904. 

Approved May 6, 1904. 
Mykon T. Hemiick, 

Governor. 
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The 77th General Assembly, continuing the pohcy of improvement 
inaugurated by its predecessor, also made appropriations during its session 
of 1906, as follows, to-wit : 

FOR THE YEAR I906. 

For rebHiIding the Miami and Erie Canal north of Dayton $50,000 00- 

For reconstructing Northern Division of Ohio Canal, Cleveland to 

Dresden 100,000 00 

For reconatructii^ the Miami and Erie Canal, Cincinnati to Dayton., 100,000 00 

FOR THE YEAR I907. 

For rebuilding the Miami and Erie Canal north of Dayton $50,000 OO' 

For reconstructing the Miami and Erie Canal, Cincinnati to Dayton.. 156,000 00- 
For reconstructing Northern Division Ohio Canal, Cleveland to Dres- 
den ; ItO.tm 00 

Thus a total appropriation was made, to be especially directed to- 
wards the improvement of these canals, as fcJlows : 

Ohio Canal Cleveland to Dresden $450,000 00' 

Miami and Erie Canal 356,000 00 

Total appropriations for these purposes $806,000 OO' 

The work contemplated by these appropriations is now in progress 
and is specifically outlined and treated in special reports from the engi- 
neers in charge of respective divisions of the canal, hereto attached, and 
made a part of this report. 

In order that it may be understood what kind of improvement is 
contemplated by the appropriation made by the initiatory measure, Senate 
Bill No. 258, "as a part of a continuing appropriation thereby begun," 
and by other appropriations to follow and the particular reasons influ- 
encing the determination of such a policy, ■! beg to submit the following 
statement, quoting from my report referred to: 

"The present material body of the Public Works of the State is, 
in the abstract, worn out, and unless the slow and certain decline into 
which the canals are falling, is very soon arrested by proper ways and 
means, they will be forced out of business as freight carriers and as a 
source of water supply. 

TTie Public Works have their excellent, good and bad physical parts^ 
the first two largely predominating in extent and volume, while the lat- 
ter, as may be readily understood from an industrial standpoint, govern 
results and the actual efficiency of the whole. 

In late years, -where special appropriations have been made for the 
purpose, or where it has seemed important, for obvious reasons, to con- 
centrate means for making special improvements on those parts of the 
canals which bring in the greatest revenues, decided betterments of a 
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Specific character have been made. However, where this policy (forced 
upon the officers of the Department since the time when the property 
was turned back to the State in a crippled condition) has been carried 
out, it has necessarily worked an injury to other parts of the canal less 
favored. Ever since these changes in the affairs of the Public Works 
were brought about (primanily by the lease in question), there has been 
a gradual falling off in gross earnings, and in direct appropriations by 
the Legislature, the latter naturally influenced by the diminished amount 
of the former, the eflfect of which has been to further gradually cripple 
the physical condition of our canals and their ability to meet the demands 
ior traffic and other purposes for which they were intended. 
^ These and other adverse and long prevailing conditions have acted 

as a serious hindrance to their success otherwise, until the canals can no 
longer economically furnish water for manufacturing and domestic uses 
■or dictate and enforce minimum freight charges, the latter being the par- 
ticular purpose for which water ways are constructed and maintained 
"by a government, although it remains a pertinent fact that some certain 
portions of the canals are still performing this important function of their 
creation and at present do actually limit maximum charges in many cases. 

However, it remains a fact, the conditions of our canal have become 
such as to render it in some sections a menace to the safety of our people 
.and a source of constant damage to abutting property. Owing to neg- 
lect, necessitated by the indigency of the Department, many of the walls 
were overhanging more than a foot ; the feeder dams were leaky and 
some of them out of commission; many aqueducts and other minor 
structures had become in bad physical condition, until it was a common 
saying of your employes that they could not understand what kept these 
structures standing unless it was "force of habit," and the falling in of 
a canal prism which became a hindrance to navigation. 

It was such a condition of affairs that at last forced the declara- 
tion of a policy by the legislature, resulting in the appropriation noted 
above, contemplating a rehabilitation of the two parts of the canal men- 
tioned, in such a manner as to permit the transportation of boats capable 
of carrying a net burden of 115 tons; in fact, again quoting from my 
Import : 

"The improvement of the 'Miami and Erie Canal and of the Northern 
Division of the Ohio Canal to he such as to insure their maintenance at 
a minimum cost. All new masonry to be of first-class character; the 
foundation timbers of locks and the unlaid portions of lock walls to be 
fully grouted and faced, where required, with Portland cement concrete; 
new gates and mitre sills to be supplied where required ; the timber en- 
tering into any kind of work to be sound and durable ; alt new aqueducts 
of over 20 feet span to be of a combination of steel and wood ; present 
timber aqueducts that will stand the test to be repaired in a good sub- 
■stantial manner ; all dams and wasteways to be rebuilt and repaired with 
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timber and concrete where necessary, and all work of every character 
and kind to be done in a good and workmanlike manner, so as to insure 
stability; the entire channel of the canal, where required, to be newly 
excavated so as to admit the free passing of boats loaded to their max- 
imum capacity ; the improvement to be confined to the present canal right 
of way, the ownership of which is held by the State in fee simple." 

In order that the character and extent of our canal system may be 
better understood, I take the liberty to offer the following condensed sta- 
tistics, to-wit: 

LAND GRANTS MADE BY CONGRESS I'D AID IN THE CONSTKUCTIOfj OF CANALS 
IN THE STATE OF OHIO. 

1st. Date of grant, March 2, 1827. Object — To aid in .opening 
a canal to unite at navigable points the Wabash River with Lake Erie 
(so far as the same is in the State of Ohio). Extent — A quantity of 
land equal to one-half of five sections in width on each side of the canal. 
Grantee — State of Indiana, thence to State of Ohio, by joint resolution 
of State of Indiana approved February i, 1834. Number of acres — 
292,223.51. 

2d. Date of grant, May 24, 1828. Object — To aid in extending 
Miami Canal from Dayton to Maumee River. Extent' — Quantity equal 
to one-half of five sections in width on each side of said canal. Grantee 

— State of Ohio. Acres — 438,301.32. 

3d. Date of grant. May 24, 1828' Object — To aid in the construc- 
tion of canals in the State of Ohio. Extent ^ — Five hundred thousand 
acres, to be selected from lands subject to private entry- Grantee — 

— State of Ohio. Acres — 499,997.12. Total number of acres, 1,230,- 
52 1-95 ■ 

From the sale of these lands the State has realized the sum of 
$2,257487.32. 

In addition to these grants by the General Government, the State 
received material aid from private individuals and corporations along the 
different canals, in donations of land, right of way and moneys, but just 
to what extent I am unable to find from the papers and books tn the office 
of the Board of Public Works.. 

OHIO AND ERIE CANAL. 

The Ohio and Erie Canal was commenced July 4, 1825, and was 
completed in 1833. At present it extends from Lake Erie at Cleveland, 
to the Ohio River at Portsmouth, a distance of 309 miles, and includes the 
Columbus navigable feeder from that city to Lockbourne on the main 
canal, a distance of 11 miles, and the, Walhon ding Canal extending six 
miles westwardly from the port of Roscoe, making a total of 326 miles- 
of navigable water way besides un-navigable feeders, the Summit County 
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Reservoirs, containing 2,000 acres, and the Licking Reservoir, situated 
in Licking, Fairfield and Perry Counties, containing 3.136 acres of land. 

This canal has two summits, one being in Summit County, the Lick- 
ing Reservoir being the other, and a total lockage of 1,218 feet. 

The north end of Portage Summit is 35 miles from laJce level in 
Cuyahpga River, and has 42 locks. 

The Summit level is 9 miles long, 395 feet above Lake Erie, 78 feet 
above the Licking Summit, 491 feet above the Ohio River at Portsmouth, 
and 968 feet above the Atlantic Ocean. 

'The distance from the south end of Summit to Dresden Side Cut is 
■ 102 miles ; the number of locks is 29, the fall 238 feet. The distance from 
Dresden Junction to the mouth of the Muskinqiim River at Marietta is 
91 miles, the fall 154 feet. The distance frdm Dresden Junction to the 
Licking Summit is 31 miles; number of locks ig, rise 160 feet. The dis- 
tance from the south end of the Licking Summit to the Ohio River at 
Portsmouth is 116 miles, the number of locks 53, the fall 413. feet. 

The 'total cost of the construction of the Ohio and Erie Canal 
amounted to $7,904,971.89. 

MIAMI AND ERIE CANAL. 

The construction of the Miami and Erie Canal was commenced July 
2ist, 1825, and was finally completed to the lake in 1845. 

The main canal extends from the Ohio River at Cincinnati to Lake 
Erie at Toledo, a distance of 244 miles. Its cost, exclusive of the Sidney 
Navigable Feeder and Reservoir system, was $5,920,200.41. 

The Sidney Navigable F.eeder extends from Lockington to Port 
Jefferson, a distance of 14 miles, and cost $392,258.32. The St, Mary's 
Feeder and the Grand Reservoir extend from the junction with the main 
canal to.Celina, a distance of ri miles, making a total navigable water 
ways of 278 miles. 

The Miami and Erie Canal has one summit, the Loramie, with a 
total lockage of 1,141 feet. 

The distance from the Ohio River to the Loramie Summit is 100 
miles, and the lift is 512 feet. There were formerly 53 locks south of 
the Summit, but in 1863 ten were cut off at Cincinnati. From the north 
end of Loramie Summit to the level of Lake Erie the distance is 123 
miles, the number of locks is 52, and the fall 395 feet. 

The distance from Lewistown Reservoir to the State Dam across the 
Great Miami River at Port Jefferson is 23I miles. 'Between this point 
and Lockington, the Sidney Feeder, 13J miles in length, was constructed 
at a cost of $392,258.32. The St. Mary's Feeder and the Loramie Feeder 
are 2^ miles and 3,3^1 feet in length, respectively. 

The original cost of this canal, the Miami and Erie, including all of 
its structures, was $8,062,680.80. 
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HOCKING CANAL. 



Extending from its junction with the Ohio and Erie Canal in the 
village of Carroll, Fairfield County, to Nelsonville, Athens County, which 
was abandoned for canal purposes by an act of the Legislature in 1894 
(See bill, O. L., 1894, page 327) and leased to the Columbus, Hocking 
Valley and Athens Railroad Company by the provisions of the act, find- 
ing said company in default in caring for the provisions of the lease, re- 
verted back to the State for canal purposes. The distance of the canal 
being 41 miles. 

The following table shows the original extent. of the Reservoir sys- 
tem of the State and the cost of each Reservoir, which is included in the 
above figures, showmg the total cost of the construction of each canal, 
to- wit : 



Reservoir. 


No. of 
Acres. 


Cost. 




12,603 
7,200 
4.200 
2.000 
1,900 


$528,229 07 
600,000 00 






Portage (Sum 















The minimum width of the Ohio and Erie Canal, the Hocking and 
that of the Miami and Erie Canal from Cincinnati to Dayton, is, at sur- 
face 40 feet, at bottom 26 feet, and their depth 4 feet. The Miami and 
Erie Canal from Dayton to Port Jefferson, nine miles west of Defiance, 
has a width at top water line of 50 feet, at bottom 36 feet, and a depth 
of 5 feet. From Junction to Toledo, the width at top water line is 60 
feet, at bottom 46 feet, and the depth is 6 feet. 

The size of locks is 90. feet in length of chamber, with a minimum 
width of 15 feet clear between walls, as originally built. 

All canals possess practically a minimum width of towing path em- 
bankment where the natural surface of adjacent land is above the level 
of the top water line, of 15.68 feet, and where the natural surface is 
below the level of the canal, the embankment has such an additional width 
as will afford a retaining slope of i| feet horizontal to each one foot 
perpendicular. 

All berme banks have a minimum width of 12.12 feet, the same rule 
for slopes as that above being followed where additional width is requiretf 
for retaining embankments. 
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REFERENCES, 



Regarding the Public Works of the State, the feasibility for the re- 
tention of same as navigable water ways, either by the rehabilitation plan, 
or by modem barge canal constrnction, I ,beg to particularly refer yoti to 
some of the salient engineering questions involved heretofore treated 
and enlarged upon in my former reports, to-wit : 

1. Section of canal necessary to economical haulage. 

2. Feasibility of improving and enlarging the canals of the State. 

3. Basis of expenditure of water supply to meet the requirements 
of canal operations. 

4. Water supply to. meet demands, rainfall, run-offs, evaporation 
and storage. 

As matters bearing on statistics, facts and general information mark- 
ing the beginning of the failure of the canal as freight carriers and reason- 
assigned, and bearing as a potent argument for the retention, maintenance 
of the greater portion of our canal system at this time for the benefit of 
our commonwealth, I beg to quote from my report of 1903, as of interest 
in these connections, to-wit : 

THE LEASING OF THE PUBLIC WORKS AND COMMENTS. 

The most important event in the whole history of the State's water 
ways and one which has affected their subsequent efficiency more than 
any other one thing, was the leasing of the Public Works to a private 
corporation which went into elfect when the canals were in a prosperous- 
condition, and which marked the beginning of their down fall. 

"By an act of the General Assembly passed May 9th, 1861, the Pub- 
lic Works were leased to a private corporation for a term of ten years,. 
the term subsequently extended ten years more, making twenty years iii 
all, but at the end of sixteen and a half years, the lessees gave up their 
lease. The annual rental was fixed at $20,075.00. The Public Works 
were to be returned to the State in as good condition as they were in 
when received, but from all available information this was not done. 

"After the lessees gave up their lease of the Public Works a receiver 
was appointed for the same until May 15th, 1878." 

After the passage of the act of May 15th, 1878, above cited, the 
management of the canals was placed in the hands of a Board of PuHic 
Works and a Chief Engineer of Public Works, the plan at present in 
force- 

The following brief statement of the operation of the canals prior 
to the time when they were leased would seem proof enough of the mis- 
take made in leasing them. 

From 1827 to i860, inclusive, (the latter date Just prior to their 
leasing) the gross receipts on all the canals, amounted to $13,990,496.3?, 
while the expenditures were $7,584,792.47, leaving a net balance over and 
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above the cost of operation and maintenance the munificent sum of 
$7,022,467.91. 

The record of the canals shows that prior to 1858 the gross yearly 
receipts of the canals under the management of the State exceeded all 
expenditures by from $331,172.96 in the year 1849, to $11,880,05 in the 
year of 1857. 

From 1858 to i860, inclusive, the expenditures exceeded receipts bj 
$184,156.09 — 60 per cent, of this difference having occurred during the 
year i860, which, however, was a temporary falling off such as happened 
in nearly all industrial affairs at that time. 

It was this latter financial showing for which the conditions of the 
times were easily responsible, that induced the Legislature to part with 
the canals without taking cognizance of the fact that the private corpor- 
ation to which the Public Works were leased, sought the canals for no 
other reason than for personal advantage and profit, and that an estimate 
was thus put upon their commercial value by" a commercial body which 
it would have been well to have heeded. 

It would seem that the only possible excuse that could be given for 
this wanton display of bad statesmanship on the part of the Legislature 
and for its failure to make a correct estimate of the value of the canals, 
lies in the fact that the attention of its members was diverted from the 
Public Works by the preparations being made for the prosecution of our 
Civil War, and their judgment warped by the exciting and serious ques- 
tions then at issue ; and also in the fact thai for some unaccountable reason 
the general public, as well as the General Assembly, had lost faith in the 
ability of the canals to compete with' railway transportation, which was 
then assuming important proportions. 

The building of railways in the State was commenced in 1839, in 
which year twenty miles were put in operation. After that the mileage 
was gradually increased until 1858, when 2,651 miles were completed. 

From 1858 to i860 the extent of railroads increased 295 miles. 

In 1861 no rails were laid, but after that the construction of railways 
rapidly increased until now the freight railways of the State amount to 
a total of more than 9,000 miles. 

For a summary of the status of the canals both prior to their leas- 
ing and subsequently thereto, and for suggestions as to what might have 
been their physical and financial condition to-day had the State continued 
its control of them, I beg to quote that part of the findings of the Gov- 
ernment Commission contained in their report of February 12th, 1896, 
on "A survey of the Miami and Erie Canal, the Ohio Canal," etc., author- 
ized by a River and Harbor Act as follows : 
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RECORD OF THE OHIO STATE CANALS- 
(From official sources — 1896.) 

Cost of Construction $15.y67,652 69 

Cost of maintenance and operation (o Nov, 15. 1896 11,398,819 84 

Total cost of canal system $27,366,472 53 

Gross receipts, 1827-1895 16.982,571 16 

Deficit $10,383,901 3T 

Present value of entire canal property not less than 15,000,000 00 

, omitting cost of construction 5,583,751 32 



The above figures require some explanation, in order to do full jus- 
tice to the Ohio canals. From the year 1835, after the completion of 
the Portsmouth terminal, to and including the year 1855, the gross re- 
ceipts on the Ohio canal were $7,757,287.70. or an annual average of 
$369,000. The net revenues were $4,524,446.01, or an annual average of 
$215450- 

From 1843, after the completion of the Miami and Erie Canal, to and 
including 1855, the gross receipts on the Miami and Erie Canal were 
$3,409,392, or an annual average of $262,260. The net revenues were 
$1,347,062.71, or'an annual average of $136,200. 

For the entire State canal system from the dates when communica- 
tion was first opened through to the lake and river to and including the 
year 1855, the gross receipts were $11,166,679.70, with an annual average 
of $631,660, and the net revenues were $5,871,508.72, with an annual 
average of $351,650. 

Had the State canals been maintained in efficient repair, with wise 
and economical administration, even .without extensive enlargement, the 
above annua! averages would not only have been maintained, but would 
have been increased. But assuming them to have remained stationary 
during the forty years since 1855, the financial record of the canals viould 
now stand: 



Period. 


Gross Receipts. 


Net Revenues. 




$11,166,679 70 
25,266,400 00 


$5,871,503 72 
14.066,000 00 










$36,433,079 70 


$19,937,508 72 





Adding to these suras the figures for the Ohio Canal prior to 1835, 
and for the Miami and Erie Canal prior to 1843, would give over $38.- 
000,000 gross receipts, and over $20,000,000 net revenues. The State 
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would thus be $4,ooo,ooo-ahead in the record of her canals over and above 
all expenses on the basis oldirect benefits alone; and this in addition to 
the value of the canal property. 

The above date, 1855, is adopted in making an analysis of the his- 
tory of the Ohio canals, because it marks the period, of change in pubhc 
sentiment in regard to these works. It was between 1850 and i860 that 
railroad construction in the State of Ohio began to assume important pro- 
portions. More miles of railroad were built in these ten years than in 
any other census decade in the history of the State. The State of New 
York met similar movement by enlarging her canals to more than dotible 
their former capacity. The State of Ohio, on the contrary, apparently 
losing faith in the capacity of her canals to compete with the new method 
of carriage coming into vogue, adopted the most effective course possible 
to destroy their efficiency. She teased them to private parties through a 
period of seventeen years, beginning with 1861. 

The foregoing analysis and opinion, coming as it does from so able 
and unbiased a source, speajis volumes for the credit of the past history 
of the canals, taking into consideration their latter treatment, and fur- 
nishes an object lesson which should be most carefully considered in its 
bearing on future possibilities for promoting the fortunes of our common- 
wealth, presenting an argument in favor of the retention and preservation 
of our canals, well worthy a most careful study. 

Taking this very careful study of the canal issues effecting probable 
financial results to the benefit of the State covering the time indicated in 
the analysis, it must follow as a fair presumption that the basis of the 
conclusion reached by "the government engineers, would be equally as ap- 
plicable to the present time of congested freight carriage, all favorable 
to the retention and rehabilitation of the canals as now begun, biding 
the time for their future development with modern barge water ways. 

As bearing on the adoption of a size and capacity of the canals for 
the time and favorable to the smaller canal as a beginning, I have to offer 
the following abstract statement taken from the Government Engineers' 
report of a survey for a system of barge canals across the State by care- 
ful surveys made in 1894-5 by authority of Congress, particularly finding 
that the great cost required in the building of such a canal system makes 
any favorable consideration as to their adoption prohibitory for the time. 
However, firmly holding in the belief that the barge canal improvement 
in its fullest proportions must in, time follow as a commercial necessity. 

GOVERNMENT ENGINEERS' REPORT. 

By- the River and Harbor Act of August 17, 1894, the Secretary 
of War was authorized and directed to appoint a board of three engineers 
of the army, whose duty it shall be "to survey the Miami and Erie Canal, 
the Ohio Canal, and such Branches thereof and such rivers and stream 
channels as may, in their judgment, form available portions of a con- 
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tinuous canai connecting the waters of Lake Erie with the Ohio River 
through the State of Ohio, and to report as to the feasibility and advisa- 
bility of improving and widening such canal to seventy feet at the water 
line, and deepening the same to seven feet, and by construction of new 
locks not less than one hundred and fifty feet in length and twenty-one 
feet in width, with a capacity for vessels of at least two hundred and 
eighty tons harden, and to report to tFe next session of Congress with 
detailed plans and an estimate of the cost of such improvement ; and 
twenty thousand dollars, or so much thereof as may be necessary for 
the cost of said survey, is hereby appropriated. Provided, that nothing 
herein shall be construed to commit the Government to proceed with the 
construction of said improvement." 

Agreeable to this act and by special orders from army headquarters, 
the Board as constituted consisted of the following officers : Corps of 
Engineers, Genl. O. M. Poe, Lieut. Col. Amos Stickney and Major 
Whi. L. Marshall, Capt. Chittenden being assigned as executive and dis- 
bursing officer for the Board. 

The vacancy on the Board caused by the death of Genl- Poe was 
filled by the appointment o"T Maj. Wm. S. Stanton, Corps of Engineers. 

The investigation of the Board extended over a wide scope and 
was as thorough and exhaustive in character as the small appropriation 
of $20,000.00 could possibly admit, embracing three distinct canal routes 
across tf;e State ; the Eastern Route, CSeveland, ZanesviUe and Marietta ; ■ 
Central Route, Sandusky, Columbus and Portsmouth ; Western Route, 
Cincinnati, Dayton and Toledo. All of these routes practically follow- 
ing the lines of the ol3 canal, except the central route from Columbus 
north. 

The Board gives the relative merits of the various routes, as indi- 
cated by the following table, to-wit: 



Length, lockage and time of transit 

Water supply 

Cost 

Terminal facilities 

Through traffic 

Tonnage from tributary country 

Population from tributary country 

Urban population and local traffic directly on route 
Future coat of maintenance and operations 
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While the Board held that it "would transcend the limits of its 
duty as defined by law" to report on the feasibility of a canal ten feet 
in depth, with locks twenty-six by two hundred feet that was ctmsid- 
ered the least size to navigate the lakes, they referred to Capt. Chit- 
tenden's report, who found that such a canal was feasible and practical 
on any of the routes named except possibly die Eastern Route, the 
only question at issue being the water supply. 

The cost of building the canals as given in the report was as fol- 
lows: 







n 




$12,299,872 
18,094,105 
23,011.374 


$15,042,686 

20,784,451 











(To these estimates should be added the dilference of cost and 
material and labor, compared to prices of 1894.) 

The estimate provided for an average right of way of two hundred 
feet wide fencing both sides, lock keeper's houses, paving canal banks 
for a width of twelve feet in each side, all work to be first-class in 
every particulai*. 

New reservoirs were provided for the Eastern Route, the big Cuy- 
ahoga. near Kent, and the enlargement of the present Tuscarawas. 

Central Route, the great Scioto, situated in Marion County, and for 
its western route a new reservoir at Port Jefferscai and an improved 
water supply for the present Grand Reservoir at St, Marys. 

The Board concluding its report by finding "that it would be feasi- 
ble to construct a canal of the dimensions specified in this Act of Con- 
gress upon any of the three routes described in report, but that the con- 
struction of such a canal (by the Government) would not be advisable 
at the time. 

As bearing on the question affirmatively to the carrying out of the 
policy as set forth in the appropriating acts of the 76th* and 77th Gen- 
eral Assembly, favorable to the retention and rehaMlitation of at least 
part of our canal system, within economical expenditure easily in reach 
of the financial ability of the State, confining the work for the present 
within the boundaries of the State's franchise, waiting the time until 
future developments shall sanction a safe and proper disposition of its 
effects to the greatest benefit to our common welfare, I beg to refer you 
to the argument adduced in my former reports addressed to your Hon- 
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orable Hody and which had some bearing in inHuencing the pohcy re- 
ferred to, ami 1 take the liberty in this report of quoting briefly from 
its pages bearing on the issue. 

"Inasmuch as the cost of constructing a modern barge canal (for 
which surveys were made by the (iovernment) even along one of the 
routes proposed, connecting tlw Lake with the Ohio River, is not within 
the present financial ability of the State, and, inasmuch as it is not 
lifcely that such a plan would secure favorable consideration and assist- 
ance from the general government at this time, and as it would be a 
wiser business policy on the j)art of the State, to bide the time and wait 
until the new projected Erie Canal of New York is constrncted and put 
in operation, and until the Federal Government decides definitely on its 
canalization plan for the Ohio River, in order to profit by the outcome 
of these great enterprises, it must be admitted, without any disparage- 
ment of the modern barge canal proposition, that it would not, at pres- 
ent be advisable to undertake it. 

However, I do believe that it would be advisable at this time to 
inaugurate a policy an<l plans for a systematic improvement of at least 
a portion of the canals, confining dimensions and size of structures 
practically to those at present maintained, and the height of bridges to 
that prescribed by the present law prnvidhig for clearance of boats 
under same, for the following reasons briefly stated: 

It constitutes the best manner, without acquiring new property 
rights, by which the present canal can be improved to make the cost of 
building commensurate with a proportionate benefit to be derived by the 
State. 

It would be beneficial to industrial concerns along its banks, invit- 
ing the investment of outside capital and giving additional labor to our 
people- 
It would be the means of cheaply moving the product of the field 
and mines and all raw material to the workshop, and relieve the railway 
of a carriage of products of the least remunerative profit, and return 
to the railway the increased freight of the finished article, acting as a 
pohcy of retrenchment to the merchant and consumer. 

It would be an economical and quick carriage for local trade, sit- 
uated within a range of the wholesale market along the route. It could 
secure a trade <hat would warrant its cost, taking into consideration the 
indirect benefits that it would mete out. 

It would belong to the people and would be controlled by the peo- 
ple as a salutary check against the impending danger of the merging of 
great railroads, a consolidation of transportation interests that is now 
receiving the serious contemplation of our railway magnates. 

If a barge canal of the dimensions as surveyed by the Government 
Engineers would be able to carry freight so as to control minimum 
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charges as stated by them, it is fair to at least assume that a canal of 
the size proposed would at least govern a maximum charge." 

Briefly speaking, the policy as established by the 76th and 77th 
"General Assembly by their appropriation acts, practically provides, that 
the depth of channel of the entire Miami and Erie Canal from Cincin- 
nati to Toledo and of the Ohio and Erie Canal from Cleveland to Dres- 
den, be increased; one foot to a minimum depth of five feet, and the 
minimum width be increased from 40 to 50 feet, and that their capacity 
be increased sufficientlyto permit the passing of boats carrying the max- 
imum load of 215 tons displacement; and the policy for the retention of 
the Southern Division of the Ohio Canal, remain for the time, in accord- 
ance to a resolution laid down in House Bill No. 426 passed by "the 
75th General Assembly, 

The Public Works of the State, comprising as it does a system of 
different and separate canals, at one time- bore a close relationship and 
their general characteristics were practically identical. Now, however, 
by reason of the changes that time and conditions have brought about, 
material differences do at present exist in their commercial and engineer- 
ing features, requiring an entirely different treatment as separate bodies 
and properties. 

■In relation thereto, I offer the following brief statements: 

NORTHERN DIVISION, OHIO AND ERIE CANAL. 

The Ohio and Erie Canal connects the Lakes at Cleveland with 
the Muskingum River improvement at Dresden, having a length of 146 
miles, possessing the best terminals. 

Influenced by the declaration of the 76th General Assembly in mak- 
ing its continuing appropriation by act herein contained, the Federal 
Government has now under way the extension of its Muskingum Slack 
Water from Zanesville to connect with the impFOved canal at Dresden, 
to cost, when completed, about $250,000.00, establishing a compact as 
between the State and General Government, of at least a moral binding 
if not a legal obligation on behalf of the State, , 

MIAMI AND ERIK CANAL. 

The Miami and Erie Canal having a total distance of main channel 
of 244 miles between Cincinnati and Toledo, possesses an abundant water 
supply, hut lacks a terminal in the Ohio River, 

SOLTIIEBN DIVISION OHIO AND KRIE CANAL. 

The Ohio Canal from Dresden to Portsmouth, including its. Colum- 
bus branch, known as the Southern Division of the Ohio and Erie 
Canal, a total mileage of 170 miles, is now practically abandoned for 
canal purposes. However, possessing advantageous physical features 
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that commend the greater portion of the canal, to form an important 
integral part of a modem barge canal, connecting the lakes at Sandusky 
with the Ohio River at Portsmouth through Columbus, as found by 
the government engineers, they giving this route the preference over all 
lines across the state as surveyed and found by said government engi- 
neers the following relative merits, (o-wit : First in length, lockage and 
time of transit, through traffic, tonnage from tributary country, and 
future cost of maintenance and operation. 

HOCKING CANAL. 

The Hocking Canal has a distance of 41 miles. At one time aban- 
doned for railway purposes by the Legislature, but in default of a com- 
pany to whom it has been leased, in carrying out the provisions of the 
grant, it reverted back to the State for canal purposes. 

To these statements, I beg to add that the canals of Ohio have been 
permitted to remain practically dormant for nearly half a century, de- 
prived of any improvements whatsoever in their mechanical parts, and 
suffered to become physically disabled, until they have fallen so far 
below a moderate standard of efficiency that they are unable longer to 
keep pace with railway transportation, while, on the other hand, the 
road bed and equipment of railways have been constantly improved by 
the adoption of every possible invention that unlimited means could com- 
mand, and ;which could in any manner effect a reduction on operating 
expenses. 

These unequal conditions have given rise to an erroneous estimate 
of the capabilities of a canal, as a freight carrying competitor, and to 
the unjust conclusion on the part of some that our CHiio Canals are obso- 
lete and not worthy of favorable consideration. 

In addition to the brief arguments presented in this report, I again 
have the honor to refer you to my annual report of 1903 addressed to 
His Excellency, Governor Nash, and to your Honorable Board as con- 
taining my best efforts in presenting the canal matters of Ohio in their 
true light and merits, in which I find at this time no reason to be at 
variance, subjoining thereto I beg to offer the following additional pro- 
positions having a favorable bearing for the improvements of the Ohio 
and Erie, and the Miami and Erie Canals as now begun, for which 
improvements the 76th and 77th General Assemblies have already ap- 
propriated the total sum of $806,000.00, and pledging a further contin- 
uing appropriation for the completion of the canal between Cleveland 
and Dresden. (See O. L., Vol. 97, page 578, approved by the Governor 
May 6th, 1904.) 

In fact, the first decisive measure that has been taken by the Leg- 
islature since the re-organization of the Department in 1878 was that 
commenced by the 76th General Assembly, by the continuing appropri- 
ation act referred to, and by the 77th by appropriating acts following. 
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On account of the crippled physical condition of the canals of the 
State, the General Assembly was confronted with a problem of what 
disposition should be made of the Public Works, either by the rehabili- 
tation of the canals within the compass of their right of way and fran- 
chise, as owned by the State; or the building of a barge canal, or a refer- 
endum leading up to a determination for an improvement of such great 
magnitude ; or the absolute abandonment of the property for canal pur- 
poses, and a reversion of same to other uses. 

The Legislature determined that one of the three propositions was 
imperative in the premises and that it would be unwise and unbusiness- 
like and not to the credit of the State to let the old conditions longer 
prevail. 

After a careful inquiry, the 76th General Assembly decided in favor 
of the rehabilitation plan, which decision was further augmented and 
«n^)hasized as a correct policy to follow in the premises by the several 
a.ppropriation acts made by the 77th General Assembly. 

In respect to the tenor in these matters as an argument favorable 
to the decision made by the Assembly, the following propositions are 
offered in substantiation thereof, to-wit; 

First. The improvement plan, as adopted by said Assembly and 
■ the 77th following, I claim was the best method that could have boen 
employed to have retained the ownership of the property in the State, 
particularly by an act passed April 25, 1904, in making a continuing ap- 
propriation for the improvement of the Northern Division of the Ohio 
Canal and that would best subserve, for the time, to the interest of our 
commonwealth. 

The only other alternative to have kept the property from being 
abandoned for canal purposes and disposed of for other uses at the time 
was to have commenced the building of a modern barge canal, Tht 
favorable consideration of this project having been found impracticable 
and prohibitory as an immediate expediency, on account of its great 
cost, the present financial ability of the State to cope with such a great 
undertaking, and that it would be wise policy to bide the time until all 
of the physical, engineering and commercial problems to be contented 
with of such great magnitude, shall become finally determined upon, 
that is now being done in the constructing of such water ways, both in 
this country and in Europe. 

The particular feature involved in the favorable consideration of 
the rehabilitation plan by the Legislature as in making its continuing 
appropriation for the improvements of the Northern Division of the Ohio 
Canal, the initial step in fixing a policy to be directed to the improve- 
ment of the Miami and Erie Canal, was a proviso, that the appropriation 
should not become available until the annual consideration for the use 
pi water should aggregate $30,000.00. A salutary measure, and an evi- 
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dence of the commercial value of tlitse privileges to make up an income 
for the supiHirt of the canals and an assistance in their building. 

Second. This is the l>cf!;inninf; of a new era in inland water ways 
as evidenced by the awakening of onr people in this connection: now 
receiving the earnest study and attention of the economist. and engineer, 
aided and encouraged by all governments throughout the world, making 
it wise and prudent for the State of ( >hio to bide the time In favor of 
carrying out the improvements now begun within economical expend- 
itures, waiting the fullest development of inland water ways as common 
carriers, to be definitely solved in this practical manner, that our State 
can act in g(xxl judgment in permanently disposing of its canal issues. 

Third. The people of the State of Ohio, who possess valuable canal 
properties, worthy to \}c retained and maintained as water ways within 
economical expenditures, waiting future development in the line of 
water way transiKirtation, shouhl hold firmly in the ownership of these 
franchises, particularly now in the very face of the trend of commercial 
supremacy, that the students of |«)litical economy prophesy is bound to 
be brought about by the cheapest carriage of freight, it being found 
as an incontrovertible fact that the cheapest mode of trans|X)rtation is 
by water. 

Fourth. I iK'iievc that after tliw present canals in question have 
been rehabilitated, accoriling to the plans adopted by the ~(>th and 77th 
General Assembly, that they can be made self supporting by a good, 
business-like and economical management, at least during the time of the 
physical efficiency of the imiirovenient now begun, which I would estimate 
would he for a term of 15 to 20 years. .\t the end of which time, the 
issues pending as effecting their future commercial worth will have been 
established, so that the State can then dispose of the property to the 
best advantage and with mature wisdom to the fullest benefit to our 
commonwealth, and by that time also the great Erie liarge Canal of 
Xew York will have been operated testing the efficiency to the fullest 
limit of that capacity of a water way to our advantage ami financial ben- 
efit; also the canalizing of the Ohio River connecting with cmr canals 
on the south will have been determined upon and put in practical opera- 
tion, having a salutary effect in determining upon the character, size 
and location of a big canal across the Ohio divide, connecting in the 
best manner, the great rivers on the south with the great lakes on the 
. north: as a continuous water way, to either be done by the State or 
hy the federal government or jointly. 

In fact, no matter how the issue may be viewed, the building of a 
modern barge canal across Ohio at this time would be unwise, untimely 
for reasons herein given. Hence, tbe favorable consideration of the 
rehabilitation plan at a nominal cost as adopted, and now begun, wait- 
ing tbe time for the building of a modern barge canal, wliich it is 
believed will follow. 
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Fifth. 1 have to offer as an addition argument, favorable to the 
retention of the greater portion of our canal system and its improvement 
along econorpical expenditure, in accordance with the work now begun, 
a feature involved, which some might consider as not tenable ; but which 
1 beheve potent and appHcable in the premises, and that is, if the Leg- 
islature should find after a term of years, marking the economical effi- 
ciency of the improvement now begun, it can better subserve the interests 
of the people, by abandoning the properties for canal purposes altogether, 
and dispose of same to private corporations for other uses at a price, I 
offer as an opinion that the increased value of the property will be mani- 
foldly greater than now, an increased value on the market, indeed, that 
will likely quadruple the cost of their retention, improvement and main- 
tenance during the time. 

When the building of a modern barge canal is decided upon, the 
smaller canal can be made a great saving in the cost of its building, in 
the economical delivery of material that will be required in its construc- 
tion. 

I offer as an opinion that if the canal property was disposed of and 
sold at this time, it would bring a mere nominal price, in its selling. 

I see no tangible reason why the Legislature should give its canal 
property away, as has been the past history in this connection ; it being 
in fact the only asset that the'great State of Ohio possesses and which 
has cost money and effort to preserve to this generation, whicli I believe 
can only be fostered at this time, by carrying on the canal improvements 
as now begun, which will reflect to the credit of our time, to the great 
benefit of our com nion wealth. 

BRIEF STATEMENT OF F.iC.TS CONCEHNING THE CANALS OF OHIO. 

Extent and Title. » 

To show the great extent and value of the canal properties that is 
to be dealt with, I have to offer the following exhibit: 

The cost of the construction of the original canal system {Public 
Works of Ohio), taken from official sources aggregate nearly $16,000,- 
000.00. 

The value of the property, as now held by the State in fee simple 
ownership, has been estimated by the Canal Commission at $15,000,000.00, 

The total expenditures, maintenance accounts to this time amount to 
nearly $13,000,000.00, and the gross earnings amounting to nearly $17,- 
000,000.00, leaving a net earning over and above maintenance expend- 
itures of about $4,000,000.00. 

From the above facts it will readily be seen that the State has now 
a property value at nearly its original cost, with a net earning to tlic 
credit of the canal system of nearly $4,000,000.00. 

The above statement, not taking into consideration manifold indirect 
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1>enefits to the State by its canal operations, or the great value of proper^ 
that has been abandoned for canal purposes and practically given away. 
All of these properties and franchises, comprising the present ex- 
tent of reservoirs and canals with length and areas as follows : 

Ohio and Erie Canal 309 miles 

Colnmbiu Feeder '. U miles 

Hoddng Canal 41 miles 

Walhonding Canal 6 miles 

Miami and Erie Canal 244 miles 

Sidney Feeder .- 14 miles 

St Marys Feeder 3 miles 

Total 627 miles 

These having a minimum width of 68 feet, and having a land area 
in reservoirs of 27,903 acres" as before given. All of which property 
in its fullest extent and immense value is in the ownership of the State 
in fee simple, as held and laid down by a decision of the Supreme Court 
of Ohio, ex rel. v. The P. C. C. & St. L. Ry. Co., being the celebrated 
Eggleston Avenue case of Cincinnati. 

The following being the syllabus : 

3. By force of the provision of Section 8 of the act to provide for 
the "internal im|;rovement of the State of Ohio by navigable canals," 
23 O, L., 57, whenever the State actually occupies a parcel of land for 
canal purposes, a fee simple title thereto at once and by virtue alone, 
of such occupancy, vested in the State. 

"Statutes of limitation do not run against the State unless the in- 
tention that they should so run is obvious. 

"T^at the title of the State to its eanal lands is one in fee simple, 
is a question of law. The only fact to be ascertained is whether the 
lands were, in fact, a portion of the canal system. How the acquisition 
was made is not material. The mere seizure and appropriation of a 
parcel of land for canal purposes, by force of the statute under which 
our canals were constructed, was alone sufficient to vest in the State a 
fee simple title to them. Nor could any other title than one in fee sim- 
ple be received by the State for lands to be devoted to a canal. A mere 
occupation of lands by the State for canal purposes was a seizure and 
appropriation of it to that purpose, and to be devoted to that purpose 
was to give to the State a fee simple title thereto. No conveyance was 
necessary ; the seizure and occupation transferred to the State the entire 
estate in the lands so seized and occupied, leaving to the former owner 
simply a claim for compensation. 23 O. L., 56 (Sec. 8); Malone v. 
Toledo, 28 Ohio St., 643; Malone v. Toledo, 34 Ohio St., 541." 
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MUSKINGUM RIVER IMPROVEMENT. 



As the Muskingum River Improvement is to form an integral part ' 
of a cOTnplete canal system from Lake Erie and the Ohio River, in con- 
nection with the improvement of the Northern Division of the Ohio 
Canal, both improvements now begun, I deem it of such great importance 
as deserving a special notice in this report. 

The Muskingum River Improvement was built by the State in 1845 
admitting the passage of the larger Ohio River steamboats, having ten 
locks 175 feet in length by 36 feet in width, with a minimum depth of 
6 feet over miter sills. However, under the provisions of a resolution 
passed by the 67th General Assembly and by a Congressional Act (H. 
R. No. 7480), the State ceded its rights and title in the property to the 
United States, and although the Federal Government was not bound by 
the terms of the agreement entered into to improve the property or to 
perpetuate its existence as a water way, it has kept good faith with the 
true intent and purpose of the acts referred to and has in fact so improved 
the property between Zanesville and Marietta, a distance of 75 miles, 
that to-day it stands pre-eminent among the standard canalized rivers 
of the world. 

And even now, particularly influenced by an act, heretofore referred 
to, passed by the 76th General Assembly "To provide by appropriation 
for the improvement of the Northern Division of the Ohio and Erie 
Canal" between Cleveland and Dresden on the Muskingum River, which 
act was approved by Governor Herrick May 6th, 1904, and by over- 
tures, hearings and petitions addressed to Conanittees of Coi^rcss, and 
also induced by certain presentations and correspondence had between 
the departments of the State of Ohio and the Chairman of the Committee 
River and Harbors, the Federal Government has now in progress of . 
building the extension of its Muskingum River slackwater to Dresden 
to connect with the State Canal improvements, to cost when finished, 
about $250,000.00. 

As will readily be seen the joining of these great improvements, 
connecting as they will a complete water way froni Lakes to the Southern 
Rivers wi41 work a great benefit to both enterprises, and will redound 
largely to the common wealth of the State. However, my particular 
purpose in presenting these facts, is to recommend that proper inquiries 
be instituted to determine the character of the compact as entered into, 
whether or not said compact is binding on the State legally or in equity 
to complete its Northern Division of the Ohio Canal improvements as 
now begun, before any attempt is made of a dilatory naLture to the con- 
trary. 
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f A I' A I' IT V (IK THE HHIIAIlll.lTATKn CANAr. TO fOSU'ETE l.V THE 
TRANSI-dRTATlnS TKAUE. 

Rfgardinp the above ]>roiK>srtian as to the practical issue of the 
canals when finishtMl as now Iwfjtin, acconlinp to the plans for their 
rehabilitation, I have to offer the following facts, figures and exhibits 
affirmatively, to-wit : 

As favorable to the proposition to l>egin with, it is positively estab- 
lished in the carpiinp tra<le that the cheapest manner in which freight 
<:an be moved is by water. However, while it is an incontrovertible fact 
that the cheapest mode of transportation is by water, it is also true that 
in order to afford the cheaptst transjwrtation the water area must be 
in proportion to the size of the Ixiat. as what is known as open water 
navigation costs the minimum amount, the more equal are the facilities 
for the propulsion of boats furnished by inland water ways to the facili- 
ties afforde<l by open water — that is, the less the boats of an inland 
ifater wa\' are impeded by the resistance of a contracted channel, the 
cheaper is the transportation. 

"I'rof. Rankin says, the depth of water and the sectional area of a 
water way should l>e such as not to cause any material increase in re- 
sistance to the motion of the boat beyond what it would encoimter in 
open water, and gives the following rules as fulfilling these conditions: 
Least bre&dth at bottom ^ 2 x greater breadth of boat. 
Least depth of water =^ i foot — greater draught of boat. 
Least area of water way —fix greater midship section of boat." 
Thus it will be seen that the rehabilitation plan for the improvement 
of certain parts of the canals of Ohio, as now begun, all of these require- 
ments are provided for, based on the carrying load, even where the im- 
-provement must necessarily be confined to a 40 foot water way except 
that a greater width at surface of water than that given is necessary 
in order to afford a sufficient area as held by this eminent authority. 
However, the section, as proposed in the improvements as figured, does 
in fact approach the standard given so closely that the difference in 
comparative cost of hauling would not be material. 

While canals are at a disadvantage compared with open water ways 
on account of the cost of construction and maintenance of the channel; 
however, they do have distinct advantages in cheapness of carriage on 
account of the lesser cost of the construction and maintenance of boats, 
insurance, and cost of the operation of boats in proportion to their 
carrving capacity as compared with the operation of sea-going vessels. 
The improvement of the canal as now begun contemplates the en- 
largement of the present minimum width of canal, from 40 to 50 feet, 
except where the width niust be confined to 40 feet, and in such cases, 
the full cross section of water way is to be obtained by the building of 
concrete walls and rip-rap, as shown on exhibits herewith attached; the 
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tVpth over miter sills and channel of canal to be deepened one foot, 
making the improved canal practically of a minimum 50 feet in width of 
water, by 5 feet deep, giving a practical capacity for single boat loads 
9f 100 tons, which by the old canal was 70 tons, therefore we have an 
increase of capacity of the improved canal over the old, both figured on 
the same physical condition of over 40 per cent. Besides, by the new 
mode now in practice, boats in tow can be added to the power boat still 
decreasing the cost of carriage over the old style of boating of no mean 
proportion. 

As a comparison between water and railway transportation of 
freight, I am pleased to give the following comparative table of class- 
rates, cost of freight per 100 lbs., from Cincinnati to New Orleans, 
Memphis and Pittsburg, to-wit: ' 



■ To Pittsburg. Pa. 


1. 


2. 


3. 


4. 


5. 


«■ 


Railroad 


41 

30 


' 35 
25 


26 
20 


18 
12i 


15 

11 






\ 






To Memphis, Tenn. 


1. 


2. 


3. 


4, 


5. 


6. 




75 
55 


60 
45 


55 
40 


40 
30 


35 
25 












To Netu Orleans, La. " 


1. 


2. 


3. 


4. 


5. 


6. 




98 
60 


83 
SO 


73 
40 


54 
30 


44 
25 













Besides showing this great comparative cost of moving freights in 
favor of river carriage over railways, we have 'the astounding state- 
ment as coming frcm the Pittsburg Coal Exchange, that coal has been 
and is being moved from Pittsburg coal fields to New Orleans at a rate 
of one-third of a mill per ton per mile, being as claimed the cheapest 
movement of freight known. 

The freight rates on the old Erie Canal of New York are given at 
I 2-10 mills per ton per mile, while on the Great Lakes the cheapest 
rates are 37-100 mills. 

The rate on coal and iron and rough classes of freight carried by 
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railways varies from 3-10 to 7-10 mills, the first being in the neighbor- 
hood, of actual cost on well built railroads of easy grade. 

In my former report, I estimated the cost of freight carriage on the 
improved rehabilitated canal when Hnished, figuring the live mule as the 
motive power, hauling a boat with consort of 215 net tons, at one and 
on-half mills per ton per mile, not including the cost of original invest- 
ment of the outfit, insurance, wear and tear or loading and unloading. 
Still, even charging all costs to this manner of live mule hauling, it would 
become a controlling factor against maximum cost of freight carriage 
by railways as now suffered, as the local freight charges made by rail 
at this time in nlany cases would verify. 

However, owing to the progress of modem methods in the canal 
hauling trade, the live mule must necessarily be relegated to the rear, 
as the best results will be obtained by employing some improved trans- 
portation power to reduce the cost of carriage to the minimum, which 
can best be accomplished by mechanical means. 

As illustrating the cheapness of cost of transportation by mechanical 
means on the size of canal as contemplated in the improvements as now 
begun, I have to offer the following estimates as given to me by ex- 
perts in this particular issue effecting the subject matter, to-wit: 

BY ELECTRIC HAULAGE, SINGLE ELEVATED RAIL, ADHESION TRACTORS. 

Taking the proposition as submitted to the expert, the covering of 
the entire length of the Miami and Erie Canal of 250 miles, with a ton- 
nage of two million tons for the slow through freight, or equally divided 
between through and local freight, the following results of the cost of 
haulage is given. 

The proposition is based on the hypothesis that the plant is owned 
and operated by the State, and to which cost of plant, is added 4 per 
cent, annually for cost of equipment, 3 per cent, annually for deprecia- 
tion on track and maintenance, 10 per cent, depreciation on electric line 
and machinery; also including operating expenses, all of which results 
in a cost of carriage of seven-tenths of one mill per ton per mile ; or for 
cost of through freight, hauled the full 250 miles at a cost of i8| cents 
per ton. 

It is proposed in this scheme, that the State rent out its tractors 
to boatmen and charge as a toll -J mill per ton per mile, such a revenue 
to be devoted to the care and maintenance of the canal and as a sinking 
fund. 

I beg to invite careful notice to this scheme, as a method of pro- 
pelling boats on canals of contracted channels, and that the estimates, 
as given are not idle speculation, and that in fact the practical and 
economical haulage of freights by this means is vouched for by no less 
eminent authority than the Electrical Engineer, Leon "Gerard, Past Pres- 
ident of the Belgian Society of Electricians. 
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I beg to call your attention also to the system of canal boat pro- 
pulsion, which has been in commission on the southern part of the Miami 
and Erie Canal three years, operated by the Ohio Boat Company, hav- 
ing headquarters in Cincinnati. 

This system briefly described is a flat bottomed boat of full dimen- 
sion of lock chambers having one or more wheel chambers in the bot- 
tom of the boat, so placed and arranged as to give the propelling screw 
of the boat a chamber in which to revolve entirely within the body of 
the boat, an advantageous arrangement suitable for shallow waters, 
assuring the practicability and economy of operation. 

It is claimed by the tests made by the Ohio Boat Company that these 
boats showed a saving of 47 per cent, as compared with the regulation 
towed canal boats. However, giving these several systems credit for 
efficiency in cheapness of haulage on a canal of the size of that contem- 
plated in the present improvement, I am firm in the belief that the 
methods and inventions to follow will show even greater eflliciency. 

WATER RIGHTS. 

However much the solution of the main question at issue concern- 
ing the advisability of the improvement of the canals now begun must 
depend primarily on their possible and probable usefulness as navigable 
water ways for the transportation of freight, the leasing of surplus water 
not required for the purposes of navigation and other matters of minor 
importance must still be considered, as merely incidental to the success 
and usefulness of the whole project. Nevertheless, the rentals to be de-_ 
rived from the sale of water privileges are in fact of a paramount im- 
portance in determining the success of the enterprise, as an additional 
earning power to assist in maintaining the property after it is improved. 

As bearing on this matter and to show the value of such water 
privileges I have to submit that the leases on the Northern Division of 
the Ohio Canal between Cleveland and Dresden prior to 1903, was $n,- 
951.00, and through the influence of the continuing appropriation made 
by the 76th General Assembly, for its improvement has been increased 
fo $33,692.00, or nearly three times that of the old rentals. These rentals 
I believe in time can-be further increased to $40,000.00. 

The present water right leases, on Miami and Erie Canal amounts 
now annually to approximately $32,000.00, which I believe can be doubled 
after the canal is improved. 

To show that this feature enters largely into canal affairs, I beg to 
refer you to the report of the Superintendent of Public Works of New 
York of 1906, calling the attention of the Legislature of that State to 
the importance of the issue even having to do with the building and 
operation of the great modem barge canal of New York now under con- 
struction. 
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DEPARTMENT ORGANIZATION, 



Tlie Department of Public Works to consist of three members was 
created by the Second (present) Constitution of the State which became 
in force and effect in the year 1851, in accordance with section 12 and 
13 contained therein, to-wit: 

Sec. 12. "So long as this state have public works which require 
superintendence, there shall be a Board of Public Works, to consist of 
three members, who shall be elected by the people at the first general 
election after tlie adoption of this Constitution, one for the term of one 
year, one for the term of two years, and one for the term of three years, 
and one shall be elected annually thereafter, who shall hold his office for 
three years. 

Sec. 13, The powers and duties of said Board of Public Works, and 
its several members, and their compensation, shall be such as are now, 
or may be, prescribed by law." 

The laws, rules and rci^ulations, in respect to the constitutional 
provisions, at present governing the department affairs, are such as were 
then left in force, and that took effect by enactments when the Public 
Works were reorganized in the year of 1878, on the surrender of the 
property by the lessees, and among other changes in the organization 
the office of Chief Engineer of Public Works was created. 

The laws which were put in effect in 1878, and the amendments 
which have followed until now are given in the Statute books in the 
following order : 

1. Laws relating to the Board of Public Works, their power and 
duties. 

2. Laws relating to canals; their protection and management. 

3. Laws relating to lands connected with the Pul)l!c Works. 
Many of the laws now on our Statute Book have become obsolete, 

unwieldiy and not in touch with modern ideas for the best of manage- 
ment of our canals, and should be amended, revised, and modernized, 
within the scope of constitutional provisions in relation thereto, however, 
I see no need of any radical changes in the laws, until the canals are 
permanently established by their improvement as now begun, except such 
amendments that may seem imperative at this time. It is expected that 
the codifying commission now in session will materially clear up many 
ambiguities in relation to the statutory provisions governing the depart- 
ment affairs, which work should receive the most careful attention, and 
assistance, as a beginning in an effort to rejuvenate and modernize the 
government of our affairs, that the best results can be obtained, and 
the greatest economy may be administered by your Honorable Board. 

However, the rules and regulations established by the Board in 
1878, for the protection of the canals and their management, have been 
changed but little since that time, and on account of their inability to 
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cope with modern methods, require a careful revision of same, by the 
enactment of a new set of rules and regulations by order of your Board 
to be printed in pamphlet form, and put in the hands of your several 
employes for reasons clearly obvious, 

I most respectfully congratulate your Honorable Board on the per- 
sonal congeniality and strength of your present Department as now in 
operation, abundantly able with your valuable assistance and directions 
to centend with all issues now confronting the Department, and I beg to 
thank your Honorable and each of your members for kindly courtesies 
extended to all your employes and your Chief Engineer, and valuable 
assistance manifested by you at all times. 

REFERANCE TO FIELD ENGINEERS' REPORTS. ' 

I have the honor to transmit herewith the annual reports of our 
Reld Engineers in charge of the work of the canal improvements act- 
ing by authority of Senate Bill No. 32, an act authorizing the "appoint- 
ment of not to exceed two field engineers, who shall, under the super- 
vision of the Chief Engineer, have immediate charge of the improve- 
ment work in the field." 

Under and by authority of this act Mr. John A. Hanlon was ap- 
pointed by me with your cons.ent to have charge of the field work in the 
improvement of the Northern Division of the Ohio Canal, and Mr. James 
C. Wonders, to have charge of the field work of the Miami and Erie 
Canal improvement, both practical engineers and thoroughly efficient to 
handle the work. Their reports as made are full and complete, giving 
the character and extent of the work, and such general information and 
estimates and financial statements that I deem it unnecessary to make an 
extended review of these reports, being satisfied with a reference to the 
same, and to commend them as bearing my unqualified approval. 

I beg to call your attention to the estimates given in said reports, 
having relatiop to both the Ohio Canal between Cleveland and Dresden, 
and the Miami and Erie Canal. 

OHIO AND ERIE CANAL. 

There has already been appropriated for this improvement the sum 
of $450,000.00, and there will be required by further appropriation to 
complete the work between Cleveland and Dresden, a distance of 144 
miles, the sum of $469,950.00, making the total cost of the improvement 
■ $919,950.00. 

The amount o( funds required to complete existing contracts $05,000 00 

Miscellaneous work and rebuilding of sundry structures between Akron , 

and Cleveland, not under contract 25,000 00 

Amount required for reconstruction of canal from Akron to Tuscara- 
was, exclusive of work now in progress 95,150 00 

Making a total of funds required $316,150 00 

Digitized .yGOOgle 
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Which amount for these particular purposes I would recommend we 
ask as an appropriation for the canal work for the season of 1908. 

This above described work will complete the canal from Clevelan-I 
to the port of Tuscarawas, a distance of too miles, and will have finished 
the Roscoe Dam, the Walhonding Canal improvement, the out-let locks 
into the river at Dresden and the finishing^ of sundry work south of the 
port of Tuscarawas. The final completion of the entire Ohio Canal from 
Lake Erie to Dresden, on the >fuskingum Rjver Slack Water opening 
a complete water transportation from the Lakes to the Southern Rivers 
will require 3 further future appropriation of $354,800.00. 

MIAMI AND EBIi; CANAL. 

The appropriations already made for this canal improvement 
amounts to $356,000.00, and it will require additional appropriations to 
finish the work as estimated in the sum of $1,652,685.00, making the 
total cost of the whole improvement of $2,008,685.00. Regarding the 
appropriation to be asked of the Legislature, I would recommend that 
$158,000.00 be asked for the canal between Dayton and Cincinnati, which 
will put the canal in a good navigable condition, including the building 
of the Middletown Dam; and for the canal between Defiance and Toledo 
the sum of $123,000,00. 

I have the honor to transmit herewith the following text of said 
Field Engineers, as subscribed to by them and make same a part of this 
report, to-wit : 

encinekh's office. 
Northern Division Ohio Canal Improvement. 

Coshocton, Ohio. Dec. 17, 1907. 
Hon. Chas, E, Perkins, Chief Engineer Public Works, Columbus, Ohio, 

Dear Sir : — I submit herewith my annual report of the operations on the 
Northern Divisian of the Ohio Canal for the fiscal year ending November 15, 1907, 
under the act providing for the reconstruction of the Ohio and Erie Canal between 
Cleveland and Dresden. 

This report will also, show the status of existing contracts, estimates of cost 
of completion of same and estimates of cost of completing the entire work of 
reconstructing the Ohio and Erie Canal, together with certain conclusions and 
recommendations regarding^ the future work. 

My former report for the. fiscal year ending November 15, 1906, covered 
the improvement work from the Portage level fLock 22) to Dresden. 

In the spring of 1907 the unfinished work on the division between the Portage 
level and Cleveland was placed in my charge, which at that time consisted prin- 
cipally of the dredging contract and some small masonry structures. 

At the beginning of this fiscal year the following contracts were in force 
as not completed or, if completed, final estimate had not been made: 
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Work. 


Date o£ Contract. 


Remarks. 




Dredging . . . 
Masonry 

Masonry 

Lumber 

Lumber 

Cement 

Masonry 

Dredging . . . 


Oct 10, 1905... 
Aug, 1, 1906... 
Aug. 1. 1906... 
Aug. I, 1906... 
Aug. 1, 1906... 
Aug, 1, 1909... 
Aug. 1, 1906... 
Aug. 28, 1906.. 

Aug. 1, 1906... 

Aug. 1, 1906... 


Not co:nplete. 
Not complete. 










Bowers Conkle Lumber Co 


Not complete. 
Not complete. 
Not complete. 


Aflas Portland Cement Co 

J J McGowan 




final esti- 




final esti- 
n*ate. 
Not begun. 





In pursuance of a third advertisement, bids were received on November 14 
(referred to in former report) for rebuilding the Six Mile Dam on the Wal- 
honding Canal, and on January 15, 1907, a contract was entered into Wiith J. N. 
Kissner of West Lafayette, O., for the rebuilding of said dam, as ui'dertaken 
by the Board of Public Works under the contract with W. A. Himebaugh for 
the lease of the surplus water of the Walhonding Canal for power purposes, the 
details of which have heretofore been set out in former reports. 

On March 6th, 1907, pursuant to advertisement in contracting journals and 
the principal daily newspapers of the State, bids were received at Columbus' for 
the rebuilding of 14 locks on the Ohio Canal, together with other minor masonry 
Structures between Akron and Tuscarawas ; also for the substructure and super- 
structure of an aqueduct at Wolf Creek; the delivery of 12,000 barrels of American 
Portland Cement; the delivery of 80,000 ft.^ B. M. oak timber for lock gates'; 
and the delivery at Akron of east and wrought iron required for the 21 locks at 

On March 13th the contracts were awarded as follows: 

Locks 1 and 3, to Jas. Wildes, Akron, O. 

Locks 2 and 13, to S. W. Parshall, Akron, O. 

Wolf Creek Aqueduct substructure, to Burns & Engel, Brecksville, O. 

Locks 4, 11 and 12, to Fauver & Renick, Dayton, O. 

Locks 6, 7, 8, 9 and 10, to Daley Bros. Const Co., Bolivar, O. 

Lock 14, to Harry Minnich, Tuscarawas, O. 

Lock 15, to J. N. Kissiler, West Lafayette, O. 

Cement delivered, to American Sewer Pipe Co., Columbus, O. Alpha cement. 



A. Adamson, wrought iror 

Taplin, Rice & Co., cast 

Bids for lock gate lumber 

In the following month, i 
for the work, sealed proposals 

at Locks 6 to 15 inclusive, and for cast and wrought ii 
to Tuscarawas. Contracts were awarded to the bidders 

John Bimeler, lumber for Locks 6 to 12 inclusive, 

H. B. Croxton, same for Locks 13, 14 and 15. 

Sharp Foundry & Machine Co., New Philadelpht 



for Akron locks, 
on for Akron locks. 
vere rejected as excessive in price bid. 
L response to mailed invitations with specifications 
■ed for furnishing lumber for lock gates 
tor locks from Akron 



i follows : 



,d.y Google 



70 



ANNUAL REPCHiT 



Later, contract was made with John Wilsoa of New Comerstown for framing 
and erecting lock gates of ten locks, Nos. 6 to 15 inclusive. 

In June, at the expiration and fulfillment of the Atlas Portland Cement Co. 
contract, Peterson & Wright of Akron were contracted with for 3,000 barrels of 
cement to be delivered either at their warehouse or in car loads, to contractors at 
Akron. Later, contract for superstructure of Wolf Creek Aqueduct was awarded 
to the Capital Construction Co. of Columbus. 

On August 13, pursuant to advertisements, sealed proposals were received 
for the construction of a reservoir near State Mill in Summit Co., and contract 
for the same awarded to Franklin Bros, of Akron. The contract includes the 
earth dams, changes of roads,- concrete masonry of spillway and road bridges. 

Contract was entered into with A, A. Likens for the rebuilding of the Little 
Cuyahoga Feeder Dam near Lock 21, together with repair work on masonry of 
towing path bridge and feeder. 

The condition of the foregoing contracts as lo completion, as also existing 
contracts at the beginning of the fiscal year ending November 15, 1907, is shown 
in the following table : 



Date of Con- 



D, E. Sullivan & Son 

P. T. McCourt 

S. W. Parshall 

S. W. Parshall 

SlcGarry & McGowan. . . . 

Atlas Portland Cement Co, 
Bowers, Conkle Lumber Co 

E. J, McLaughlin & Co.... 

J. J, McGowan 

I. N. Kissner 

J. N. Kissner 

J. N. Kissner 

J. N. Kissner 

A. Adamson 

Taplin. Rice & Co 

Jas. Wildes 

Bums & Engel 

Fauver St Renick 

Daley Bros. Construction 



Oct 10, 1905. 
Aug. 1, 1908. 



Mar. 13, 1907 
Aug. 1, 1906. 

Aug- 1, 1906. 
Aug. 1, 1906, 
Aug. 1. 1906. 
AuK. 28, 1906 



Dredging 

Masonry Akron. 



Locks 2 and 13. 
Masonry Akron' 

Lumber 

Lumber 

Masonry 

. Drc^ein(t ..... 
I l^r' 16 



20.4 miles of 29. V 

miles completed. 
Masonry complete 



Masonry complete 
except minor 

No, 13 complete 

Masonry complete 



Complete and final 

estimate. 
Complete and final 

estimate. 
Complete and final 

estimate. 
Complete and final 



I Mar, 6, 1907. 



. . j No. 1 complete only. 

. .1 Foundations only. 

i I 

..I Locks II and 12 
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H. Minnich 

American Sewer Pipe Co. 

John Bimeler 

H. B. Croirton 

John Wilson 

Sharp Fdry. & Mach. Co. 
Peterson & Wright... 

Franklin Bros 

A. A. Likens 

Cap. Const. Co., Columbus. 



Mar. 13, 1907 
Mar. 13, 1907 

Apr. 1907.... 
Apr. 1907.'... 
Apr. 1907.... 
Apr. 10. 1907. 
May 1907 ■.. . 

Aug. 13, 1907 

Aug-J3, 1907 

Aug. 13, 1907 



Lack 14 

12,000 bbl. ce- 

Luraber for lock 
gales 

Lumber, for lock 
gates 

Framing gates, 
10 locks 

Cast and wrt. 

3,000 bbi.'"ce^' 

Building reser- 
voir 

Dam , Little 
Cuyahoga 

Superstructure 
Aqueduct . . . . 



_L 



10,000 bbls. aeliv- 

Order all deliverer. 

Final estimate. 
6 locks completed. 
Completed. 
Complete and final 



Completed by Jan. 
I, 1908. 

Complete and final 



In the foregoing list of uncompleted contracts, in ihe order of priority as 
to date of contract, the firm of D. E. Sullivan & Son is at the head. 

Their contract, comprising 29.7 miles extending from Cleveland to Lock 
22, had been completed on December Isc from Cleveland to the B. & O. bridge 
crossing the canal north of Peninsula, a distance of 20.4 miles, leaving yet to 
be dredged on this contract, 9.8 miles. 

In October a second dredge was installed on this contract, but up to Decem- 
ber 1st less than 'one- fourth of one mile had been dredged. 
_ , If both dredges are kept in operation at the speed of the first dredge since 
July, they would complete their contract about May 1, 1908, but this can scarcely 
be expected through the winter season. 

From the end of this contract to Lock 15 (where the short levels scarcely 
permit the dredging with these dredges) the distance of four miles would require 
with two dredges, about two months additional, or the final completion date 
July IsL 

The average excavation per mile from Cleveland Co the present location has 
been 10,800 cubic yards. 

The masonry contracts in Akron are still incomplete, requiring work on 
smaller structures to the amount of about $8,000. The lock gates for the 21 
locks at Akron have been put in place on 15 of the locks. 

The progress on the substructure of the Wolf Creek Aqueduct has been such 
as to preclude the possibility of completion of this work until late next season, 
if the present contractors are permitted to continue. The entire season has been 
occupied in driving 293 piles for foundations. . 

This structure has been ao far planned for four spans of about 21 feet each, 
originally contracted for a three span aqueduct, but an additional span of 21 
feet was added on account of an agreenpent with property owners on the west, 
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who'requested an increased water way and have agreed to pay the increased cost 
in order to lesseii the damage heretofore sustained at time of high water. The 
increased cost was estimated at (1,200.00. 

Lock No. 2 and the guard lock near Clinton are two structures on which 
but little has been done, the former on the S. W. Parshall contract, and the 
latter on the Jas. Wildes contract. Work has not been begun at Lock 4 near 
Canal Fulton. Locks 6, 7, 8, 9 and 10, comprising the Daley Bros. Construction 
Co. contract, are completed, together with all the minor structures on their 
contract. The contract awarded to Harry Minnich for building Lock 14 was 
assigned by him to the Daley Bros. Construction Co., with your approval, and 
that work has also been completed. 

This firm has been the first contractor with a contract of any considerable 
amount to complete their work anywhere near the time stipulated in the contract 
Their entire work amounted to about $21,000.00, beginning work in April and 
completing same in November. 

From Navarre to Tuscarawas, 33 miles, the masonry is practically com- 
plete4> and dredging operations could be begun on this division at any time in 
the spring. 

The masonry work north of the Portage level, during the past season, has 
been mainly spillways, sluices and towing path bridges in the vicinity of Brecks- 
ville Station, 

■ A concrete dam about 60 feet in length has been built in the Little Cuyahoga 
near Lock 31, taking the place of the old timber dam and feeder to the Canal 
at that point. 

The reservoir work contracted to Franklin Bros, in August is near com- 
pletion. Owing to the very favorable topography of this natural basin, the im- 
pounding of about 200 acres of reservoir was effected by the building of three 
earth dams of an aggregate length of about 800 feet and of a maximum height of 
ten feet, containing 11,500 cubic yards of earth. The new reservoir receives 
the surplus from the "West Reservoir" and discharges into Long Lake, one of 
the natural reservoirs of the system supplying the canals at the summit both 
towards the Cuyahoga and the Tuscarawas. 

In the construction of the embankments, the s 
width on the top, at an elevation 4 feet above water 
with slopes of 1% to 1, 

The matter of a core in these embankments was given considerable a 
with the result that a concrete core at the minimum width permissible, was found 
prohibitive in the matter of cost, and hence a timber core was adopted. 

It was constructed of 3-inch plank of varying widths from 8 to 12 inches, 
beginning about one foot under the surface of the ground and carried up edge 
on edge, breaking end joints, to the top water line, the plank being kept in line 
both vertically and on the center line of the bank by stakes driven on both sides, 
the plank core being carried up as the earth filling progressed. 

The efficiency of this core or a core of any kind of material is mainly in 
preventing the burrowing of animals through the embankment, thus creating leaks. 
The plank core will endure indefinitely, as at its nearest points to surface it is 
covered four feet deep and all beneath the water line. 

The masonry work of the Six Mile Dam has progressed fairly well since 
begun, and at this time is about two-thirds completed, further operations beitig 
suspended until spring. 

During the high water of March of this year, the embankment between 
the river and the canal was washed out down to the rock for a distance of about 
200 feet at a point immediately below the dam. 

As rebuilding this embankment with earth involved a wagon haul of one- 
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half mile, and, if built of ea.ri:h would be subject to disaster from the usual 
floods, it was decided to build a concrete retaining wall as an extension of the 
abutment of the new dam, along the face of the embankment for a distance of 
about 300 feet. 200 feet of this wall has been built 

The dredging contractor has completed about one-half of the contract. 
Work will continue through the winter. This contract was awarded and .con- 
tract executed August 1, 1906. Eight months were required to get a dredge 
built and on account of further delays owing to Roods in March, actual dredging 
operations were not begun until May. 

The dredging o^ Che Ohio Canal channel is now the most important work 
involved in the improvement. 

With every new contract made for dredging, where the contractor does not 
ovrai a dredge, and is compelled to wait for the building of one, a large portion 
■of the year is lost. This seems unavoidable since dredges for canal work must 
be designed and built especially for that work. 

Assuming as hereinbefore stated as an estimate, that the dredging at Akron 
will be completed to Lock 15 by July 1, 1908, there remains 1.3 miles covering 
the short levels between Locks 15 and 1 which must be "washed" out. There 
is no doubt but that will be accomplished as soon as the machine dredging is com~ 
pleted from Cleveland to Lock 16. 

The dredging required from Lock 22, the end of the D. E. Sullivan contract, 
to Lock 15, four mites, is not under contract, but presumably the Sullivan con- 
tract win be extended to cover it. 

We have no data as to the cost of dredging by "washing". We will have, 
of course, when the Akron short levels are dredged by this method, af the 
work will be- cross sectioned and the cost per cubic yard ascertained from the 
payrolls of the State forces by whom the work will be done. 

While the "washing" method will accomplish the work in this particular 
locality, it is no doubt the only place where any considerable quantity can be 
handled in this way. 

Of the 112 miles from Lock 1 to Dresden, I have estimated five miles of 
this distance as passing through cities and towns where the excavation can not be 
deposited directly on either side of the canal from the dredge, but must be loaded 
cither on dump cars running on a tramway laid on the towing path, or else 
deposited on "muckers" and from them unloaded at a convenient dumping ground. 
In view of handling the work on either of these plans (preferably the latter) , I am 
of the opinion that all of such work through cities or towns or other places 
where it is inexpedient to deposit alongside the dredge, should be done by State 

The dredges used should be of smaller size than those now in use by con- 
tractors, and purchased by Che State for this work, as well as for future use on 
maintenance work. Their size and width would admit the use of "muckers" or 
scows or the passing and repassing of other canal craft. 

On all other dredging work, my judgment is that the best results will be 
attained by putting the work under contract in sections of from ten to fifteen 

The masonry work of the Ohio Canal yet to be provided for and put under 
extends from Lock 16, near Tuscarawas, C, to Adams Mills, and 
in the rebuilding of ten locks and the Walhonding River aqueduct near 
Roscoe as the principal structures, descriptions of which with estimates are given 
in my special report to you under date of December 6th. Also in Tuscarawas 
Co. the rebuilding of two dams, one at Zoar and another near Tuscarawas, both 
of which are noted in the report above referred to. 

Many of the smaller canal structures which are carried along with the re- 



>y Google 



74 ANNUAL REPORT 

building of locks and acquednctt are difficult o{ enumeratiDn in prdiminaiy ati- 
mates, owing to their physical condition not being clearly known until uncovered 
in the excavation work; hence a liberal percentage is added to estimates to cover 

such contingencie* 

In GoniiEction with the working out of preliminary estimates, it will be borne 
in mind that the estimating of cost of rebuilding such structures as canal masonry 
which have been ii\. use for 80 years, is quite a different matter from eMimating 
entirely new work. 

In rebuilding the locks, etc., we endeavor lo utilize to ihe fullesl extent all 
of the material in place, or removed and replaced, which will at the same time 
be consistent with good workmanship, and in this way certain things becbme 
necessary to be done which are not fully classified under the contract as contract 
work, and hence are ordered done as "force account" or "extra work." As new 
specifications and forms are prepared from time lo time on new contracts, we 
are enabled from our past experience in this work to provide for these con- 
tingencies which arise and to eliminate a good deal of what has formerly been 
classified as "force account", and place it under some head provided for in the 
contract. 

A rather undue proportion of our work in the last two seasons has been done 
as "force accouni" work, with percentage added for superintendence and use 
6t tools. No such work of any considerable siic should be done unless it is 
inexpedient from some cause to properly classify it and pay for it at fair contract 

I oSer as a suggestion that in the specifications for future work on the canal, 
it be made emphatic that "imbalanccd" bids will be declared invalid and informal, 
and hence rejected. By "unbalanced" is meant a bid which offers to do one item 
of the proposal for practically nothing, and another item at an excessive price, 
the aggregate, however, possibly being the lowest bid. 

The purpose of such a bid is generally to take advantage of what the bidder 
thinks is a mistaken estimate of quantities as made by the Engineer, and if so, 
that he will in fact be the highest bidder in the end. 

Many county and city authorhies provide in their advertisements that unbal- 
anced bids will not be considered. 

The delay in completion of contracts on the canal work, and the apparent 
disregard of the stipulations in the contract as to time of completion by contractors, 
has been and is now a source of large expense, as well as the delay in entirely 
completing any considerable section of the canal. 

No single contractor does all the work on any particular structure, and the 
delay of one contractor holds up the completion of a work on which several 
others are directly or indirectly concerned. 

The time fixed in the contract for its completion is generally too short 
The contractor is sanguine of his ability to complete the work in the time sug- 
gested by the representatives of the State, although the latter would not object 
to more time. After the work is begun, labor is found to be scarce, machinery 
and supplies are not provided, unavoidable delays, etc., but the most inexcusable 
delay on our work arises from contractors loading up with other contracts after 
the State contract has been executed and probably begun, and thus dividing up 
their plant, their laboring force, and their personal attention. 

We have four or five cases of this divided interest among our contractors 
at this time, with the result that portions of the work will be, when completed, 
from nine months to two years behind time. 

In the meantime, the expense of engineering and inspection goes on the 
same per month as if the work was being done in the shortest possible time. 
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As a remedy for this condition, the enforcement of penalties per day are 
seldom found expedient. 

In the first place", the surety being sufficient and fuliy .aware of the con- 
ditions of the contract, the most effective plan in a majority of cases is to take 
the work out of the contractor's hands and complete it or have it completed at the 
expense of the principal and his surety if the proceeds of the work does not 
cover the cost of completing it. 

There are cases of long drawn out contracts on our work which would not 
be tolerated a day by a private corporation, for either of two reasons: the expense 
of supervision, or the loss of time in getting the use and occupation of the work 
contracted for, and there is no reason why a work of such magnitu'l'' as the 
reconstruction of the canals may not be conducted on the hues of well mii:'Sged 
private corporations. 

The following financial statement includes an estimate of cost of completing 
the Ohio Canal to Tuscarawas, O., as a separate item, the amounts composing 
this estimate being treated more in detail in my special report of December 6th. 

The original estimate of cost of the work between Akron and Tuscarawas 
put under contract in the spring of 1907 was $84,300, complete. Nearly $67,000 
has been paid on these contracts. The estimate of cost of completion is $17,300.00. 

About 33 miles of dredging will be required between Akron and Tuscarawas, 
estimated to cost $63,000, plus 5%^$66, 150.00. 

I beg to offer in regard to the importance of completing the canal improvement 
to Tuscarawas, that no division of the canal south of the city of Akron offers 
the same return on the investment as the section from Canal Dover to Tuscarawas 
both as tonnage of a general character as well as the coal traffic, which can and 
will be developed on this portion of the canal. A large acreage of coal fronts 
on the canalfof miles between Lockport and Tuscarawas, which furnished in 
the better days of the canal a considerable traffic carried to Akron and Cleveland. 

FINANCIAL. STATEMENT, 

Appropriations for reconstruction of Ohio & Erie Canal by the 76th and 77tb 
General Assemblies, as follows: 

By the 76th General Assembly for the year 1904. . . , $75,000 00 
By the 76th General Assembly for the year 1905. . . . 125,000 00 
By the 77th General Assembly for the year-1906. . . . 100,000 00 
By the 77th General Asicmbly for the year 1907. ... 150.000 00 

$450,000 00 

Balance on hand Nov. 15, 1906, per statement of Sec'y. 

Board of Public Works $71,775 11 

Appropriation available Feb. 15, 1907 150,000 00 

From Canal Repair and Park Fund 11,344 49 

$233,119 6ft 

Amount of money drawn by me for canal improvement 

as per my monthly abstracts for fiscal year ending 
Nov. 15, 1907 — 

Canal Improvement Fund $191,071 83 

Canal Repair Fund 8,655 21 

Portage Lake Park Fund 2,689 28 

$202,416 32 

Amounts drawn and paid direct by Board of Public 
Works as per statement of Secretary Board of 
Public Works — 
Chas. Hatch $4,721 53 
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, D. E. Sullivan & Son 9,689 56 

P. T. McCourt 4,361 26 

McGarry & McGowan 2,336 01 

A. A. Richardson 321 61 

A. A. Ukens 114 96 

G. W. Carmichael & Co 2,669 91 

Cleveland Building and Supply Co 27 76 

J. N. Kissner 500 00 

$237,148 92 

Balance on hand Nov. 15, 1907 $5,970 68 

Amount of funds required to complete existing contracts on Ohio & Erie 
Canal, as referred to in detail in special report of Dec. 6, less amount paid on 
November Abstract, as follows: 

Masonry contracts ^ $45,000 00 

Dredging 31,000 00 

Timber work of locks 2,300 00 

Aqueduct - 4,200 00 

Cement 2,300 00 

Reservoir 4,500 00 

Contingencies, engineering and inspec- 
tion 7,000 00 

'. $95,000 00 

Amount required to repair and rebuild sundry structures 

between Akron and Cleveland, not under contract.. $25,000 00 
Amount required to complete reconstruction of Canal 

from Akron to Tuscarawas, exclusive of exist- 
ing contracts — 

Dredging _. $66,150 00 

Zoar Dam '- '. 4,000 00 

$70,150 00 

$95,150 00 

Amount required to complete the reconstruction of Ohio and Erie 

Canal, Cleveland to Dresden, exclusive of existing contracts 
and repairs between Akron and Cleveland — 

Dredging , $207,000 00 

Masonry 73,000 00 

Aqueducts 27.000 00 

Zoar and Tuscarawas dams ,_ 12,000 00 

Contingencies, engineering and inspecting 30,800 00 

$349,800 00 

Total $469,050 00 

RECAPITULATION. , 

Total appropriations 76th and 77th General Assemblies $450,000 00 

Amount expended to Nov. 15. 1907, less transfer from Canal Repair 

and Park Funds 444,029 32 

Balance Improvement Fund on hand Nov. 15, 1907 $5,970 68 

Item 1. To complete existing contracts on Ohio & Erie Canal 95,000 00 
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Item 2. To repair and rebuild sundry structures between Akron and 

Cleveland not under contract v 25,000 Oft 

Item 3. To complete canal Cleveland to Tuscarawas, exclusive of ' 

two items last above TO, 150 00 

To complete canal Cleveland to Dresden, exclusive of Items 1, 2 

and 3 279,800 00 

Total appropriations required $469,960 00 

, " Respectfully submitted, 

J. A. Hanlon, 
Engr. Imp. 0. & E. Canal. 



ENGINEER S OFFICE. 

Miami and Erie Canal I 

MiDDLETOWN, Ohio, November 15, 1907. 
Hon. Chas. E. Perkins, Chiei Engineer, Public Works of Ohio. 

Deak Sir: — In compliance with your request, as assistant engineer in charge 
of the improvement of the Miami and Erie Canal, I herewith submit the report 
of the operations of this department for the year ending with the fiscal year 
on the 15th day of November, 1907. 

The office and the office force has not been changed from that described 
in the report of last year, except that H. W. Meacham has done no work in 
this department since his appointment as assistant engineer of public works, last 

S. A. Buchanan has been employed as engineer in charge of the construction 
of the Grand Rapids dam on the Maumee, and also of Bucfcland's lock, since 
last August. Three inspectors have been continuously employed Mnce early last 
spring on the work between Dayton and Cincinnati, and one inspector has been 
employed at Defiance, one at Buckland's lock and one at Grand Rapids dam since 
the commencement of the work at those places. 

My own employment has been about evenly divided between the work south 
of Dayton and that between Defiance and Toledo, since the beginning of the latter 
work about the first of August. 

The field force of this office made surveys of the structures on the canal . 
between Dayton and St. Marys, during the months of July and August, for 
the purpose of securing data for plans and estimates for their reconstruction, 

LOCKS. 

The original estimates for this work, made in 1904, provided for repairing the 
old locks by relaying the worst parts of the walls, building new gates and repairing 
the floors. Our experience has shown that it would have been impossible to 
determine exactly the amount of work necessary to put a lock in first class con- 
dition without first pumping it out, so that all parts of it could be examined. 
To do this requires a large amount of labor and expense and it was not possible 
to do it at the time of making these original estimates. We have found in every 
instance that more work was required on the locks than had been provided for. 
The walls and hollow quoins are always out of plumb, and it is necessary to 
take the hollow quoins down to the miter sills and rebuild them in order to 
have them true and straight as required for a perfect fitting heel post. The 
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first' three or four locks were not rebuilt below the water line of the lower level, 
but with thai experience we found that to do satisfactory work, required the 
rebuilding of the hollow quoins as stated. 

Doing the work in this manner has greatly increased its cost over the amounts 
originally estimated. On account of this increased cost it was not possible to 
rebuild all of ihe locks between Dayton and Cincinnati with the funds available 
and do the dredging and other work that 'was imperative and in consequence no 
work was done on Locks Nos. 22, 23, 25, 26 and 36. These being the best of 
the old locks, and as advised by you were left, awaiting a further appropriation 
for their rebuilding. 

The lock gates and miter sills for the work south of Dayton arc all built 
at the state carpenter shop at Middietown, Three carpenters have been employed 
at this work for the last six months. The gates are made and painted at the 
shop before being hauled to the locks. Two 2'x2' square cast iron wickets with 
cast frames are placed in each gate. Triangular sleel plates are used to reinforce 
the mortise joint? of the gates, replacing the tee irons formerly used for that 
purpose. 

The lock gates have been built on the ground near the locks on the work 
north of Dayton, but there is a very apparent economy in doing the work in a 

There are twenty-two locks between Dayton and Cincinnati. Of these 
locks Nos. 24. 27, 30, 32, 33, 34, 35, 37, 38, 39 and 40 have been rebuilt with 
concrete walls at an aggregate cost of $44,156.12 exclusive of the cement Locks 
Nos. 28, 2tf, 31 and 4J, are now under construction. Locks Nos. 41 and 43 are 
contracted for, but the work has not been begun. 

Lock No. 36, known as Sunfish lock, should have a wasteway constructed to 
permit the fiow of water from the upper to the lower level. The Big Four 
Railway has been permitted to occupy the ground formerly occupied by the 
wasteway at this lock, and to compensate for this occupancy cast iron pipes for 
the overflow were placed across the railroad grade. This arrangement is insufficient 
and causes the necessity of passing the water through the lock. It would seem to be 
only fair that the railroad company should be at the expense of providing a 
proper wasteway for this lock, but as there seems to be no probability of its doing 
this, I have provided for it in the estimate of work remaining to be done. 

Of the work between Dayton and Toledo, Lock No. 14 near St. Marys and 
Locks No. 36 and 37 in the city of Defiance have been completed. These are 
entirely new concrete locks, built to replace old wooden ones. Their aggregate 
cost amounts to $33,927.68 exclusive of the cement. 

Lock No. 34 in the city of Defiance is under contract and at this date the 
concrete is nearly all in the forms. 

Buckland's lock near Grand Rapids is about one-half completed. This is the 
rebuilding of an old stone lock with concrete. 

Between Dayton and Defiance there are 24 stoi 
that will have to be rebuilt, and between Defiar 
stone locks that will have to be rebuilt. 

AQUEDUCTS. 

Two new aqueducts have been constructed south of Dayton. The Lesourds- 
ville aqueduct being a steel truss of 64 feet clear span, and the Sunfish aqueduct 
of steel beam construction in two spans of 26 feet each. Both of these aqueducts 
have wooden trunks. 

Six Mile aqueduct near St. Marys was also completed during the year. This 
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Structure consists of veiy massive high walls, supporting a concrete arch spanning 
the channel and carrying the canal 

Two 80 foot spans of the Miami aqueduct are under contract but not com- 
pleted. Before these spans are placed two new concrete piers and one new 
abutment should be built. 

The contract has been let and the work is now in prepress for a new rein- 
forced concrete aqueduct of two spans of 28 feet each, near the village of North 
Excel la 

Two new aqueducts are required between Dayton and Cincinnati and nine- 
teen between Dayton and Defiance. 

WASTECATES. 

The wastegates used on Fhis work have been of three sizes, the largest size 
having a gate 4'x5', operated by a worm geared hoist, which permits o£ its 
being raised and lowered easily by one man. The second size has a round opening 
3 feet in diameter. The third size has a gate 2'xy. The last two sizes are oper- 
ated by a lever with cog and ratchet hoist. 

These gates are constructed of carefully machined cast iron work and when 
closed are water tight. 

The largest sized gate is set in a concrete head wall ranging in length from 
30 to 40 feet, with a height of about 14 feet. The top of the -wall is two feet 
above the water level of the canal and the gate is placed so that its bottom is 
8 feet below the surface of the water. 

When the gate is opened the water flows through a reinforced concrete 
culvert to the base of the canal embankment. The lower end of the culvert- is 
protected by another head wall and a concrete apron. Five of these large gates 
have been constructed. The circular gates have been used at Port Union and 
Six Mile aqueduct and two of them will be placed in the Amanda aqueduct. The 
smaller size has been used in wasteways at locks. These large wastegates are 
very important structures in the economy of the canal operations as they can 
be used to wash out and maintain the depth of the channel, and should be placed 
where outlets can be secured, at intervals not exceeding one-half mile, in length, 

CULVERTS. 

A reinforced csmcrete culvert with a span of 8 feel and 90 feet in length has 
been constructed at Holwiggers about two miles north of Franklin, and a similar 
culvert of 4 foot span has been constructed near Melrose, 

Two cast iron pipe culverts have been contracted for to be constructed near 
Port Union, one (if which is completed and the othur is almost finished, 

A concrete arch culvert has also been constructed in Spencerville. 

There is great need of a number of small culverts crossing under the canal 
where the Big Four railroad has encroached between Middletown and Franklin 
and between Miamisburg and Carrollton, At the latter place they will probably 
have to be built as intercepting sewers, carrying the water to convwiient places 
for crossing, 

A culvert is also necessary at the creek near Calvary cemetery south of 
Dayton, and it is absolutely imperative that something be done to relieve the 
situation at Rubicon creek on the grounds of the National Cash Register Co., 
in Dayton. 

In addition to the above a new culvert must be built at the Waterville 
wasteway and a number of other culverts need repairs. 

Between Dayton and Defiance 51 new culverts will be required. 
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DREDGING. 



The contract of the Acme Paving Company for dredging the canal between 
Middletown and Lockland, dated July 10, 1906, and described in my last yeart 
report, was prosecuted until about 30,000 cubic yards had been excavated, when 
the contractor was arrested and fined for dumping the excavated materials on 
the tracks of the Miami & Erie Canal Transportation Company located on the 
towing path. After this happened the contractor made an effort to continue his 
work by placing the excavation only on the berm bank, but this was soon found 
to be impracticable and the work was stopped. Later the contract was released 
and the dredge removed from the canal, and at the present time nothing is being 
done regarding this part of the work. 

A contract was entered into with Thomas P. Strach, dated February 21, 
1907, for the work of dredging the canal from Miamisburg to Middletown. 
The actual work of dredging on this contract was commenced about Octdber 
first and one-half mile has been dredged up to this time. The dredge used on 
this contract seems well adapted for the work and the successful completion of 
the work may be expected. 

The old state dredges Nos, 4 and 6 have each done a small amount of work 
during the year, removing bars from the canal in the vicinity of Dayton and 
Lockland. , 

There still remains dredging to be done between Dayton and Cincinnati as 
follows : 

Dredging, Dayton to Carrollton, 90,000 cubic yards at 20 cents per cubic 
yard, amounting to $18,000.00; Middletown to Lockland to complete Acme Paving 
Company's contract amounting to $38,420.00; Lockland to Cincinnati, 140,000 
cubic yards at 15 cents per cubic yard, and 70,000 cubic yards it 50 cents per 
cubic yard amounting to $56,000. Total amount of estimate from Dayton to 
Cincinnati, $112,420. 

The dredging between Dayton and Toledo is estimated as follows; 

Dredging, Dayton to Defiance, 1,000,000 cubic yards at 25 cents per yard, 
$250,000.00. 

Dredging, Defiance to Toledo 500,000 cubic yards at 25 cents per yard, 
$125,000.00. 

THE MIDDLETOWN DAM. 

The state dam about three miles north of Middletown on the Miami river 
is an old timber crib dam about 450 feet long. ' During the past summer a depression 
on the crest near the center of the river became noticeable. The stage of the water 
remained so high for several weeks as to render it almost impossible to attempt 
any repairs and finally the lower apron gave way for a length of about 30 feet 
and the crest settled down at this place some five or six feet. When the water sub- 
sided sufficiently to permit of repairs being attempted, Chas. Cooper, canal 
superintendent, assumed charge of the work and succeeded in making the repairs. 

This structure is very old and badly decayed, and it was only through stren- 
uous efforts that it was saved at this time. Too much stress cannot be placed on 
the need of a new dam at this place. 

Plans were prepared last year for a new concrete dam at this place and 
bids were received for it, but as the bids were all considered too high no award 
was made. It is very doubtful even if an award had been made, if the dam 
could have been constructed up to the present time on account of the unusual high 
water that has prevailed in the river during the past year. 
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A new concrete dam 1,850 feet in length crossing the Maumee river near 
Grand Eapids, is Contracted for* and is now being built. This dam varies in 
height from 5 to 11 feet, is all on rock bottom, and is the most important piece 
of work contracted for during the year by this department This work has not 
progressed as rapidly as was expected. The contractor having failed lo provide 
all of the necessary materials when the conditions for doing the' work were most 
favorable, which was during the month of September. As a consequence only 
about one-third of the work will be completed this year. 

New dams will be required as follows: 

Middletown dam. 

Madriver dam. 

Piqua dam. 

The Port Jefferson arid Troy dams need extensive repairs. 

CEMENT. 

The cement used on the work done by this department was delivered under 

the contract with the Atlas Portland Cement Co., until March 5, 1907, when a 

new contract for the delivery of Alma cement was entered into with the American 

Sewer Pipe Company of Columbus, Ohio. . i 



The lumber used In all of the work between Dayton and Cincinnati has been 
furnished on contracts with W. J. Orr of Bellefontaine, Ohio, 

RESERVOIRS. 
"CHE LORAMIE RESERVOIR; 

In its present condition the Loramie reservoir is absolutely useless for the 
purpose which it was intended to serve, that is, as a feeder of the summit level 
of the canal. The wasteweir has fallen down ; the feeder gates are out of repair 
and the wastegates on the feeder canal have washed out. 

A new concrete wasteweir 250 feel long at the reservoir is estimated lo cost 
$20,000.00; to rebuild the, feeder wastegate is estimated to cost $3,000.00 and a 
new feeder gate would cost $2,500.00, 

THE LEWISTOWN RESERVOIR. 



A new wasteweir must be built at Lewistown, if it is expected to maintain 
this reservoir. The present wooden wasteweir was built in 1893, and as this 
kind of a structure is constantly exposed to air and moisture, it is now in a 
condition of advanced decay. 

s 600 feet long, and it was originally expected that the 
t would not exceed a depth of 12 inches, but on account 
of the improving of the streams emptying into the reservoir, the storm overflow 
has been increased until in the high water of 1904 it reached a depth of 25 inches. 
The new wasteweir should be increased in length to at least 1,000 feet, as there 
is danger of overflowing the banks, when the flow over the wasteweir exceeds 
the depth intended in its original construction. 

Protection walls should be built on the banks of this reservoir extending about 
three miles, as the old timber wails are in a badly decayed condition. These 
new walls and the wasteweir should be built of concrete. 



I. OF P. V 
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Estimates for the completion of the improvement of the Miami and Erie 
Canal from Gncinoati to Toledo have been made as accurately as the data available 
would permit and these together with the financial statement of the progress 
of the work have been submitted to you on this date, and hereto attached and to 
which I respectfully call your attention for information regarding the amount 
of moneylhat will be required to do the work referred to in this report. 

FINANCIAL STATEMENT. 

Statement of the cost of the work completed or under contract between 
Dayton and Cincinnati, and for which appropriation was made by the 77th 
General Assembly, and funds are now available for its completion: 

Total amount of money expended $144,663 30 

Ten per cent, retained on contracts 3,054 22 

Estimated cost of contracts not completed 101,411 00 

Et^neering and inspection 9,000 00 

Total $258,128 52 

Estimated cost of the work required to he done to complete the improvement 
between Dayton and Cincinnati, that has not been contracted: 

Locks $35,000 00 

Wastegates 14,000 00 

Aqueducts 6,600 OO 

Culverts 51 ,000 00 

Dredging 112,420 60 

Middletown Dam 50,000 00 

Total $269,020 00 

Statement of the cost of the work completed or under contract between 
Dayton and Toledo,, and for which appropriation was made by the 77th General 
Assembly and funds arc now available for its completion: 

Total amount of money expended $59,545 03 

Ten per cent, retained on contracts 1 ,457 32 

Estimated cost of contracts not completed 39,960 00 

Engineering and inspection ■. 6,090 00 

Total $106,962 35 

Estimated cost of the work required to be done to complete the improvement 
between Defiance and Toledo, that has not been contracted: 

Locks $99,600 00 

Culverts 3,60000 

Dredging 79,000 00 

Total :.. $182,200 00 

Estimated cost of the work required to be done to complete the improvement 
between Dayton and Defiance, that has not been contracted: 

Locks $537^000 00 

Aqueducts ~ 151,000 00 
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Dams 58,5«l 00 

Wasteways 83,000 00 

Culverts 61,966 00 

Dredging 250,000 00 

Protection walls, Lewistown reservoir 60,000 00 

Total 11,201,466 00 

Recapitulation of work required to be done to complete the improvement 
from Dayton to Toledo that has not been contracted nor provided for by appro- 
Cincinnati to Dayton $269,020 00 

Dayton to Defiance 1,201,466 00 

Defiance to Toledo T 182,200 00 

Total $1,662,636 00 

Of the work from Dayton to Cincinnati if it should be desired to leave the fiva 
remaining locks in their present condition, this item of lock repairs can be reduced 
to $5,000.00, as this amount would build new gates and make such repairs as 
are absolutely required. 

If it should be considered advisable to omit the culverts along the Big 
Four railro&d encroachments, the item of culverts would be reduced to $6,000,00. 

If as suggested by you, instead of dredging over the entire distance between 
Lockland and Cincinnati, the state dredge should do the work of removing the 
bars along the line and allowing for its continuous operation for two years at 
$5,000.00 per year, this item cojil be reduced to $10,000.00. This would make 
.the requirements for the work between Dayton and Cincinnati to put the Lanal in 
navigable condition, as follows: 

1st Re-appropriation of balance in fund. 

2nd. Locks $5,000 00 

3rd. Wastcgales 14.000 00 

4th. Aquedicts 6,600 00 

5th. Culverts 6,000 00 

6th. Dredging 66 , 420 00 

7th. Middletown Dam 50,000 00 

8th. Engineering and superintendence 10,000 00 

$158,020 00 
Respectfully submitted, 

Jas. C. Wondeks, 

Assislattt Engineer, 

EXHIBITS. 

I beg to refer you to the exhibits herewith attached and forming an 
essentia] part of this report, to-wit : 

Exhibit "A" — Map showing existing, abandoned and proposed 
canal routes, lands granted by the United States to the State of Ohio 
for canal purposes, and water sheds of different reservoirs present and 
projected. 
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Exhibit "B" — Profile of the Ohio Canal system with tables of 
distances. 

Exhibit "D" — Original, proposed and typical cross- sect ion of the 
canal. 

Exhibit "E" — Cross-section of canal showing State's ownership of 
retaining banks. 

Also certain photographs, showing the character of the improvement. 

SUB-DIVISION REPORTS. 

For a description of new work and repairs made during the fiscal 
year, reference is hereby made to the following summary of each of the 

sub-divisions including cost of maintaining each, recommendations for 
betterment and maintenance of each, the name of each Superintendent 
of Repairs, Section and Dredge Foreman, with postoffice address and 
the time of service of each in the capacity designated, and such other in- 
formation relating to the department. as is deemed of interest, as edited 
by your efficient Assistant Engineer, Mr. Meacham. 

In this connection I beg to refer your especial attention to the full 
and complete annual reports of your several Superintendents of Repairs 
on file in this office ; likewise to the efficient report of the Land De- 
partment regarding the leasing and selling of State land. 

CONCLUSION. 

Concluding, it again gives me pleasure to commend the integrity, 
energy and faithful service of your Assistant Engineer, Secretary, Clerks 
and your several officers on the line of the Puhlic Works, and to extend 
to your Honorable Board my thanks and assurance of my appreciation 
of your kind consideration and encouragement at all times tendered me 
in the discharge of my official duties. 

I also beg the pleasure of acknowledging in this report the kind and 
courteous treatment at all times received from your Land Department 
and from your auditor, of accounts, Mr. Wheeler C. WikofI, and also and 
particularly to extend to His Excellency, Governor Harris, my obliga- 
tions for kindly treatment always accorded me. 
Respectfully submitted, 

Chas. E. Perkins, 
Chief Engineer of the Public Works of Ohio. 

December, 1907. 
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For a description of new work and repairs made during the fiscal year, 
'reference ia hereby made to the following summary of each of the subdivisions 
including cost of mainlaiiiiiig each, recommendation for betterment and mainte- 
nance of each, the name of each Superintendent of Repairs, Section and Dredge 
Foreman, with postoffice address and the time of service of each in the capacity 
designated, and such other information relating to the department as is deemed of 

I beg especially to refer you to each superintendent's full report on file in 
this office. 
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SUB-DIVISION REPORTS. 



ANNUAL REPORT 

of repairs made on Sub-division No. 1, Grand Division No. 1, Ohio Canal, 
for the year ending November 15, 1907, by Chas, Hatch, Superintendent o£ 

This sub-division extends front Cleveland to Navarre, a distance of 74 miles; 
also includes the Portage Reservoirs. 



Chas. Stebbins, Peninsula, Ohio, service 6 years, 
John Moore, Canal Fulton, Ohio, service 22 years. 
James Roach, foreman of dredge. 

AQUEDUCTS. 

Johnny Cake and Wolf Creek Aqueducts were freed ot debris several t 
during the past season. 

New gates were placed in 12 mile aqueduct. 



The 8, 12 and 14 mile locks received needed repairs. 

The following new locks at Akron were bailed and freed of debris ; 

Locks Nos. 1, 2, 3, 4, fi, 6, 7, 8, 9, 10, 11, 18, 19. 20 and 21. 

LOCK GATE3. 

The outlet lock at Cleveland received two new lower gates and new Jieams 
placed on upper gates. 

The gates at 8-14 and 17 mile locks received needed repairs. 

The timber, paddles, paddle stems, winches and balance beams for all new 
lock gates were delivered at the locks, being hauled from Lock No. 2, Akron. 

The sluice gate north of 8 mile lock received needed repairs. 



The culverts on the 5, 8, 11, 14. 17 mile. Wolf Creek. Fulton and Massillon 
levels were each freed of debris several times during the past season. 

The Peninsula, Wolf Creek, Clinton. Fulton and Mill Post dams each re- 
ceived repairs.. 

BANKS. 

The Canal embankments were raised, strengthened and repaired where needed, 
on 4he 5, 8. 11, 14 mile. Yellow Creek. Summit, Fulton and Massillon levels. 
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The bridges at locks Nos. 16. 16, 21, "8 mile. Paper mill on five mile, and 
two bridges crossing sluice gates on eight mile levels received needed repairs. 

The Float and Waterloo bridges on the Summit level, High bridge on feeder 
level and Clinton Creek bridge, each received new planking. 

WEEDS AND BBUSa CUT. 

The trees and brush were removed from the canal embankments from 17 
mile lock to Peninsula and from Cleveland to the works of the American Steel 
and Wire Company. 

The weeds were reihoved from the canal banks from Qeveland to IT mile 
lock, and from the Summit, Fulton, Massillon and Navarre levels. 

- GRASS CUT FROM THE CHANNEL Or THE CANAN. 

The grass was cut and removed from the Summit, Fulton, Massillon and 
Qinton levels. . 

WASTE WEIRS AND TUUBLES, 

The waste weirs at locks Nos. S and 12, Yellow Creek. Fulton and Massillon 
levels, and the tumbles at Upper Yellow Creek, Pan Cake and Portage locks 
received needed repairs. 

The tumble at Wolf Creek lock was freed of eanh and stone. 

Eight breaks on the four mile, four on the Eight and four on the Fourteen 
Mile levels; three on Pancake, two on Yellow Creek, four on Massillon and 
three on Navarre levels; three on Tuscarawas Feeder, one north of Pan Cake 
lock and one at Millport were each repaired. 



3ARS K 

Bars were removed from the canal under High bridge on eight mile level, 
at Lock No. 1, Taylor's, Bartges, Sand and South Street bridges. Railroad 
Bridge ofl Summit level. New Portage, Bridgeport. Russell's, Cemetery, North 
Washington and Warington bridge. 



THE CANAL EMBANKUENT P 

* The canal embankments were protected against the encroachment of the Cuya- 
hoga River in two places on the eight mile level ; three places north of eight mile 
lock and north and south of 14 mile lock, making in all a total length of 1,140 
linear feet 

DRBDGIHa 

The steam dredge was used on the Summit level. 

MISCELLANEOUS. 

New stables erected at Cleveland. , 

The ditches on the berme bank of the five mile level north of the Paper MilT* 
were cleaned three times during the past season. 

Built retaining walls at Smith's culvert and B. & O. R. R. switch. 

Placed rip-rap stone wall north of 8 mile lock ; constructed drive way under 
Huy Bridge; removed shale from canal bank at lock No, 17. 

Built trunk 100 ft. long, 14 ft. wide, to carry water past break on 14 mile 
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level; placed bridge across the canal; also placed plank dams at each end of break, 
and removed the same when break was repaired. 

The two dd boats, "Dan Bams" and "General Jones" were cut in pieces 
and removed from the canal. 

Snubbing posts were placed at 5. 8. II, 12 and 14 mile locks. 

The dredgings which were placed on the towing path, were leveled from 
Cleveland to Goose Fond wasleweir, a distance of 16 miles. 

There were 106 muskrat holes filled on the following levels: 8, 11, 12, 14, 
17 mile, Long Pinery, Goose Pond and Boston levels. 

Bulkheads were placed on Summit and Massillon levels. 

One boat load of piling was prepared and hauled from Wolf Creek and 
Massillon levels to Akron. 

Earth was boated to Wolf Creek, Ointon Guard and Lower locks for use 
in couatrnctiiig dama. . 

Stone was boated from Lock No. 1 (Akron) for the coustniction of a new 
waste weir at the Summit feeder, and for protection to the towing path along the 
Summit level. 

Three loads of slag were boated from Barberton and 163 loads of earth 
were boated from the steam dredge to Summit Lake and used to raise, widen 
end protect the towing path. 

Three trees were removed from the Fulton level, and the trees, brush and 
atone were removed from the canal from Lock No. 21 to Johnny Cake lock. 
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ANNUAL REPORT 
rq>ort of repairs made on Sub-division No. 2, Grand Division No. 1, Ohio Canal 

for the jrear ending November IS, 1907, by Chas. H. Geidel, Superintendent 

of Repairs. 

This sub-division extends from Navarre to Dresden, a distance of 81 miles, 
also includes six miles of the Walhonding Canal ; the Trenton and Sugar Creek 
feeders each three miles in ler^th. 

FOREMEN. 

L. P. Wilson, Newcomers town , Ohio, 22 years' service. 

A. L. Norman, Roscoe, Ohio, 7 years' service. 

There are on the sub-division two repair boats, one boarding boat, one steam 
dredge, one steam pump, one third class derrick complete, four wheel scrapers 
and four horses, also numerous tools and appliances, as shown on annual property 

AQtJEDUCTS. 
The aqueducts at Dresden, Bolivar and Orange, each received needed 

The towing bridge of the Roscoe aqueduct was removed. 



The banks of the Trenton feeder were reinforced, using earth and stone. 
An embankment was placed across the canal south of Dresden Side Cut. 
An opening was made in the canal embankment south of Wakatonika culvert, 
in order to pass the water of Wakatonika creek, the culvert being inadequate. 

BARS REMOVED. 

The bars were removed from the canal at Adams Mills, Conesville, Roscoe, 
Lewisville, Flint Run, Huff, Wild Turkey Lock, Sudan Lock, Daugherty's Run, 
Frames bridge, Po.rt Washington level, below Glascow Basin, and Lock 17. 

BREAKS REPAIRED. 

The following breaks occurred in the canal embankments: three breaks on- 
the ten mile, five breaks on the six mile, eight breaks on Sugar Creek levels, four 
breaks on Trenton Feeder, four breaks on New Castle, and one break on Lockport 
levels, one at Locks Nos. 17, 22 and 23, and those which occurred on the Blue 
Hole, Lewisville, Roscoe and Dresden levels, were each repaired. 

BRIDGES. 

The bridge at Roscoe slides received a new floor and the one at the slides soutb 
of Adams Mills was repaired. A new bridge was placed over the Mill race at 
Navarre. 

BRUSH CUT. 

The brush was removed from the berm bank, from Blue Hole to Orange 
and for a distance of three miles on the Walhonding feeder. 

The weeds and grass were removed from the towing path from Lock No. 
17, to Dresden, a distance of 45 miles. 



CULVERTS. 
I Lewisville received needed repairs and all the culverts on 
re cleaned several times during the season, 
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The Zoar, Tuscarawas and Sugar Creek dams received repairs. 

HEAD SATES. 

New head gates including otie wing wall were placed at Trenton dam. 



Locks Nos. 18, 20, 21, 22, 23, 34, 28, 29, and 30 were each freed of earth 
and debris. 

The lower lock on the W^lhonding feeder received one pair of new gates. 

BANKS PROTECTED. 

The embankments at Guard Lock near -Trenton, the towing path, one mile 
north of Lock 17, one mile south of Trenton and on Trenton feeder below old 
guardlock were repaired, using brush and stone. 

The towing path below Tuscarawas was protected by the use of piling. 

The waste weirs at White Eyes, one mile south of New Comerstown and 
north of Port Washington, received needed repairs. 

REPAIRS ON WALHONDINO FEEDER. 

The embankments on the north and south sides and the old portion of 
the dam received repairs. 

Placed one new catch basin at Baker's run below guard lock. 
The trees and brush were cut and removed from the berm bank. 
The drift was removed from the guard lock when required. 
One mile of towing path was graded. 

MISCELLANEOUS. 



The embankments below Tuscarawas were raised. 
The repair boat "Chas. Dick" received repairs. 



REPAIRS NEEDED. 

AQUEDUCTS. 

A new aqueduct is needed crossing the Walhonding River and at Or4inge. 

CULVERTS, 

A new culvert is needed on six mile near Zoar, one on short level nortb 
of Zoar, one on Sugar Creek level, one on New Castle level, one on Lockport 
and one on Trenton leveb. 

The culverts on the Ten Mile, Blicktown, New Castle and Roscoe levels need 
repairs. 

DAMS. 

New dams are needed ,at Zoar and Tuscarawas. 
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DBIDGIMG. 

This entire sub-division of the kanal should be dredged. 

SLUICE WAYS. 

There should be sixteen new sluice ways placed at diCEcrent points along 
this sub-division. 

BOAta. 

One new repair boat is needed. 
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ANNUAL REPORT 



of repairs made on Sub-division Nos. 3 and 4, Grand Division No. 2, Ohio Canal, 
for the year ending November 15, 1907, by Harry R. Morris, Superintendent 
of Repairs. 

Sub-division No. 3 extends ffom Dresden Side Cut to Lockboume, ^ distance 
of 73 miles, and includes the Licking Reservoir and Kirkersville feeder. 

Sub-division No. 4 extends from Lockbourne to Portsmouth, a distance of 
SS% miles, and includes the Columbus Feeder, 11 miles in length. 

FOIEUEN. 

S. M. Brown, Newark, Ohio, time of service, 10 years. 

Alex. Richardson, Carroll, Ohio, time of service, 27 years. 

W. H. Kirkendall, (deceased), Cirdeville, Ohio, time of service, 20H 
years. 

C. W. Watkins, Waverly, Ohio, time of service, 7 years. 

There are on these sub-divisions three repair boats, three flat boats, one 
steam pump, one portable engine, one horse, one wagon, besides tools and 
appliances, all being the property of the State of Ohio. 

AQtIEBUCTS. 

Stony Creek Aqueduct received one new span, the others being repaired. 
The aqueduct at Waverly and the one north of Carroll, were each repaired. 



The locks at Lockbourne, Millport. Circleville, Chillico^he, Higby's, Wa- 
verly, Jasper, Pee Pee, Guard Lock and the locks between Licking Reservoir and 
Newark, were freed of debris. 

• The lock at Canal Winchester, the Paper Mill Lock at Baltimore, and 
the south lock at Licking Reservoir received new bulkheads. 

The Carroll lock, the north and south locks at Licking Reservoir received 
needed repairs. 

LOCK GATES. 

Two tiew gales were placed in the north lock at Buckeye Lake. 
Four gates at Waverly and one at Pee Pee lock, removed by the flood, 
were replaced. 

CULVERTS. 
The culverts at Corwins, Dark Hollow, Deacons, Jasper, Harness, Simp- 
son's, Devers, Slate Run, Crowe's, Dry Run, and Eighteen Mile lock received 

The culvert north of Carroll and Three mile culvert north of Circleville 
were each cleaned several times during the past season, 

DAMS. 

The Kirkersville, Millport and Tomlinson dams received repairs. 



The breaches which occurred in the canal embankments north of Greenport, 
at Lockbourne, Tomlinson dam, Deacons, Ghost Orchard, Circleville; Eittenour 
farm, below Millport lock, Yellow Bud; Higby's Guard Lock, above Omega, 
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south of lock No. 8 and north of Canal Winchester, which were caused by the 
excessive floods in the early part of the season, were repaired. 

The low places in the north embankment of Buckeye Lake were raised and 
rip-rap protection was placed where needed. 



The bars at Corwins culvert, Freys, Jasper, Waste way, and three bars on 
the 18 mile level were removed. 

BRIDGES. 

A new bridge was placed acrose the feeder at Tomlinson dam ; the bridges 
at Three Lodes, and those at Omega and Waverly aqueducts were repaired. 

BRUSH AND WEEDS CUT. 

The brush and weeds were removed from the north embankment of Buckeye 
Lake, and from the canal embankments through the cities of Newark, Circleville; 
also from Waverly to Omega, and six miles north of Carroll to Lockboume. 



A new waste gate was placed on the two mile level below Waverly. 
J'he waste gates at Chillieothe were repaired. 

WASTE WEIRS . 

The waste weirs above Jasper, above and below Higbs^s were each repaired 

TBEDEkS. 

The silt and debris were removed from the Circleville, Tomlinson and Mill- 
port feeders. 

UlSCELLANEOUS. 

A guard bank was placed above Millport lock. 
A bulkhead was placed in front of the Waverly Dry Dock. 
The flat boat at Buckeye Lake received needed repairs. 
The material for the constrnction of a public pier at Buckeye Lake has 
been purchased and delivered. 

REPAIRS KEEDED. 

The superintendent in making his report, as referred to has elaborated on 
the requirements of this division of the canal, setting forth in detail the repairs 
needed. However, briefly speaking, many if. not all the structures are in a bad 
physical condition, in fact this entire sub-division must be rebuilt before it can 
be put into practical operation. 
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of repairs made on Sub-division No. 1, Grand Division No. 3, Miami and Erie 
Canal, for the year ending November 15, 1907, by Chas. Cooper, Superin- 
tendent of Repairs. 

This sub-division extends from Cincinnati to the lower lock at Carrollton, a 
distance of fifty-seven* (57) miles. 



Henry Eyier, Hamilton, Ohio, length of service, ten years. 

Fred Blersch, Cincinnati, Ohio, length of service, five years. 

William Sheedy, foreman of dredge, Franklin, Ohio, length of service, 
twenty-five years. 

R. V. Denny, foreman of carpenters, Middletown, Ohio, length of service, 
forty-six (46) years. 



There are on this snb-division two state repair boats, one steam dredge, four 
mules, and numerous tools and appliances in accordance with annual property 

LOCKS. 

Dams were placed at the upper and lower ends of the following locks : 
Amanda, Excello, Rockdale and Lower Hamilton, after which, the water, earth 
and debris was removed ; neW gates and miters were placed and the lock walls 
back-filled. 

Three times during the past season, the earth and debris was removed from 
the Upper Hamilton, Crescentville. Rialto and Lockland Locks. 

BANKS. 

The low banks between Carrollton and Cincinnati were repaired at the weakest 

CULVERTS. 

The culverts at Bloody Run, Port Union, Hickenlooper Farm and Holwager 
were freed of debris. 

WASTE WEIR AND TUMBLERS. 

The waste weir at Dyers was freed of debris twice during the past season. 
Earth was removed from the front of Blue Bend waste way and the waste weir at 
Lockkland received needed repairs. 

WASTE GATES. 

Two dams were constructed at Flour Mill waste gate at Lockland; the 
earth and debris was removed from front of same and the new concrete walls hack- 
filled. The Crescentville, Dwyers and Cincinnati waste gates were repaired. 

TOWING BItlDGES. 

Repaired towing bridges at Crescentville, Lockland and Mitchell Ave. 

FOOT BBIDGES. 
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DAMS. 

The breach which occurred in the State Dam above MiddleCown, was repaired, 
by first placing a temporary sack dam, bo as to protect the damaged portion, 
after which, this portion of the dam was rebuilt and the remaining portion was 
also protected by the use of piling, the entire apron was repaired and a new 
piling abutment was placed at the west end. 

WEEDS AND BKUSS CUT. 

The weeds and brush were, cut from the banks of the canal between Cin- 
cinnati and Hamilton three times and once between Hamilton and Franklin during 
the past season. 

FEED GATES. 

A dam was placed above the feed gates at Dines Lock, the water was removed 
from the feeder, the gates repaired, and the new concrete walls were backfilled. 

DREDGES AND KEFAIR BOATS. 

Repairs were made on dredge No. 6 and state repair boats Nos. 1 and 2. 

AQUEDUCTS. 

Repaired Hamilton, Amanda, Port Union and the Crescentville Aqueducts. 

SLUICE GATES. 

Repaired sluice gates on Greenland level and north of Rockdale, 

BREAKS REPAUtED. 
Repaired four small breaks on twelve mile level, two breaks on eight mile 
level below Hamilton and five leaks iti the banks between Amanda and Woodsdale. 



The bars on the twelve and six mile levels were removed by use of dredge 
No. 6. 

CATCH BASINS. 

Repaired catch basins on the Franklin and Greenland levels. 

MISCELLANEOUS. 

Repairs were made on lock houses at State Dam, Middletown and Amanda. 

Debris was removed from the canal at Cheapside; in Cincinnati, between 
Court Street and Broadway, taking four hundred and seventy-six loads of rubbish 
from the canal. The rubbish was removed from under (he Lockland and Carthage 
Aqueducts. 

Earth, gravel and cinders were hauled to repair towing path, and leaks 
were repaired at Marshall Ave., Straight Street, Draper Street and Nigger Hill, 
on twelve mile level. 

Removed trees from the twelve, six, eig^t and two mile levels. 

A dam was placed at either end of Amanda Aqueduct and a llnme built 
to carry the water over the creek during the construction of a new aqueduct. 

Removed the timbers and iron girders belonging to the Electric Mvie from 
the towing path of Amanda Aqueduct. 

Built a dam in front of the Tangaman Weir while making repairs on wastt 
gate. 
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Cleaned the banks of debris from Cincinnati to Hamilton, three times during 
the past season. 

Scraped dirt from dams (with teams) from in front of Middletown, Amanda, 
Excello, Rockdale and Hamilton Lower 'Locks and removed trees aad rubbish 
from around the same. 

REPAIRS NEEDED. 
The Upper Haroiltam Lock should be rebuilt 

LOCK GATES. 

New gates are needed at Hamilton Upper lock and the four locks at Lock- 
land, the floors and aprons also need repairs. 

CULVERTS. 

Bloody Run Culvert needs repairs. 

AQUEDUCTS. 

Crescentville and Fort Union Aqueducts including the abutments need repairs. 

WASTB GATES. 

New waste gates should be built at the Elbow, at Court Street and back of 
the morgue, in the city of Cincinnati; also at Rockdale on the four mile leveL 
The waste gates at Dwyers need repairs. 

' DAUS. 

There should be a new dam placed in the Miami River above Middletown. 

niEDGINC. 

The canal from Carrollton to Cincinnati should be dredged. 

TOWIHG BBIDGES. 

New towing bridges should be built at Lockland, Hamilton and Middletown. 

CANAL BANKS. 

The canal banks need raising in a number of places between Carrollton and . 
Cincinnati. 

The waste way at Dwyers needs a general over-hauling and the one at 
Sheed^s above Franklin, needs repairs. 

FOOT BRUWES. 

A number of foot bridges are needed along the division. 



The tumbles south of lower mill at Lockland and the falls at the state 
ise are tn need of repairs. 
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of repairs made on Sub-division No. 2, Grand Division No. 3. Miami and Erie 
Canal, for the year ending November 15, 1907, by Elmer Wombold, Saperia- 
tendent of Repairs, Dayton, Ohio. 



Following is a list of foremen regularly employed on 
their postoilice addresses and years of service; 

R. D. Burns, Dayton, Ohio, service, 1 year. 
Edward McConnell, Piqua, Ohio, service, 32 years. 

AQUEDUCTS. 

The aqueduct above lock No. 14, received new lining, m 
needed repairs. 

The aqueduct at Lockington received temporary repairs. 



The canal banks, above Piqua, were raised two feet for a distance of 400 
feet; in the City of Piqua, one foot for a distance of 300 feet; south of Piqua, 
two feet for a distance of 700 feet; south of Dayton, six to eighteen inches 
for a distance of 1,000 feet, and in the village of West Carrollton, 6 inches 
for a distance of 300 feet. 

The canal banks were leveled for a distance of 1,200 feet south of Patterson 
Bridge and for 600 feet below Schroyers Bend. 

The towing path was repaired under the bridges at Dayton, West Carrollton, 
Alexandersville and Dwyer Station. 

Locks Nos. 1, 2, 3, 6, 8, and 13 each received needed repairs. 

LOCK GATES. • 

Lock gates at locks Nos. 1, 2, 5,'6, 7, 10, 13, 15, 19, 23, and 25 received 



The dam above Piqua and the brush and stone dam south of Troy, each re- 
ceived slight repairs. 

BKtDGES, 

The fi)ot .bridge at the Port Jefferson bulkhead and those at locks Nos. 3, 
4 and 10 received needed repairs. 

The feed gates at Port Jefferson received a new rack. 

BRUSH AND WEEDS. 

The brush and weeds were removed from the canal embankments the 
greater portion of this sub-division. 
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WASTE WEIES. 

The waste weirs at Tippecanoe City above Piqua and at lock No. 23, were 
repaired. 

BARS REMOVED. 

The bars were removed from the channel of the canal near the National 
Cash Register Works, at Schroyers Run, Sand Bank, Lock No. 14, Maley's 
and Piqua Feeder. 

BREAKS. 

The breaks which occurred in the canal embankments at Tippecanoe City, 

Plum Creek Aqueduct, Colesville, north and south of Maley's, between the 

bulkhead and Port Jefferson, above Piqua, and five breaks between lock No, 14 
and Colesville were each repaired. 

MISCELLANEOUS. 

The tool bouses at I-ockington and Lewistown Reservoir were rebuilt. 
The canal office at' Dayton was removed from Second to Third street and 
extensively repaired. 

LEWISTOWN RESESVOIR. 

The low portions of the embankment at the Lewistown Reservoir were raised, 
the entire embankment strengthened and the brush and weeds were removed 
therefrom twice during the past season. 

The waste weir received such repairs as the available funds would warrant. 

A new iron gate was placed in the feeder. 



REPAIRS NEEDED. 



Lock No. 1 at New Bremen and locks Nos. 1, 2, 3, 4, 5,. 6, 7, 8, 9, 10, 11, 
12, 13, 14, 15, 16, 17, 18, 19. 20, 21, 22, 23 and 25, south of the Loramie Sum- 
mit, are stone locks and should be repaired or rebuilt. 

LOCK GATES. 

New gates are needed at locks Nos. 2. 5, 9, 11, 12, 13, 15, 17, 20, 23 



The lock houses at locks Nos. 16, 19 and 22 are in need of and should be 
repaired. 

BHltWES. 

A new towing bridge is needed crossing the Piqua feeder between locks 13 
and 14, a change bridge at lock No, 12, and change bridge at Troy. 



The dam at Port Jefferson, above Piqua and Troy Feeder, should receive 

IWEDGING. 

The entire sub-division including the Sidney feeder should be dredged. 

D,a,l,ze:J.y Google 



ANNUAL REPORT 



New aqueducts are needed at Lockington, Mad River and Plum Creek. 
The aqueducts at Troy, below lock No. Jl, and Loramie feeder need repairs 

T^LOOD OB WASTE GATES. 

New waste gates are needed at Dayton, below locks 16 and 19, and on the 
Loramie Feeder. 

BANKS. 

A large break in the canal embankment below Lock No. Ifi and one at 
Taylor svi He should be repaired. 

The banks of ihe Loramie Reservoir should be repaired and protected. 

CULVERTS. 

A new culvert is netded at Schroyers Run below Dayton, and one at 
Sncpps culvert south of Newport. 

The culvert near Loramie Feeder, and Rumley's culvert north of Loek- 
ington need repairs. 

WASTE WEIRS. 

New waste weirs are needed at the Loramie Reservoir on the Summit level, 
and between Locks 7 and 6. 

The waste weirs below locks Nos. 23 and S3 should be repaired. 

DOCKS AND CRIBBING. 

New cribbing should be placed at locks Nos. 1, 2, 3, 4 and 6. 
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of repairs made on Sub-division No. 3, Grand Division No, 3, Miami and Erie 
Canal, for the year ending November 15, 1907, by Chas. H. Nauts, Superia- 
tendeat of Repairs. 

This subdivision extends from New Bremen to Toledo, a distance of 121 
miles and includes the St. Marys feeder and Grand Reservoir. 

There are on this sub-division three repair boats, two scows, one steam 
dredge (not serviceable), one horse, one mule, besides necessary tools and 
appltancs, all being the property of the State of Ohio. ' 



The following is a list of foremen regularly employed on this sub-division, 
also their postoffice address, and number of years employed: 
S.'R Allraon, Toledo, Ohio, 13 years. 
James R. Spencer, Delphos, Ohio, 22 years. 
Frank Bennett, St. Marys, Ohio, 7 years. 

LOCKS. 

Locks Nos. 12, 15, 20, 24, 25, 26, 27, 29, 32, 33, 34, 35, 38, 46 and 52 
received repairs. 

LOCK GATES. 

The gates at locks Nos. 20, 25 and 47 received needed repairs. 
Locks Nos. 45 and 46 each received two new gates. 



The wooden culverts between St. Marys and Spencerville, one south of 
Ottoville, one at Spencerville and one at Hamer were each repaired. 
A new head was placed on the stone culvert at Lock No. 30. 

BANKS RAISED. 

The canal banks along the 9 mile level below St. Marys at Lock No. 14, 
almig Feeder level and from Lock No. 40 to Florida were raised where needed. 



Two breaks on the nine, and one on the live mile level below St Marys, 
one break below lock 30, one at Delphos, one near Independnce Dam, one on 
three mile level below lock No._34, one below Florida and those at locks Nos. 
17, 20, 21, 22, 25, 26 and 31 were each repaired. 

Repaired washout near bulkhead Gr.and Reservoir. 

BKIDCES. 

The towing bridge over the waste way near Deep Gut, the bridge crossing 
Big Jennings Creek, two bridges at Delphos and the change bridge at lock No. 
42 received repairs. 

BRUSH AND WEEDS CUT, 

The brush and weeds were cut and removed from the banks of the Grand 
Reservoir, from towing path along five mile level, from Kosseth to lock No. 14, 
from Spencerville to Ottoville, from St. Marys to Grand Reservoir and from 
lock No. 40 to Napoleon. 



,d.y Google 



ANNUAL REPORT 



WASTE GATE. 

Placed new gate in waste way on five mile level below St, Marys. 



Rebuilt tumbles at locks Nos .15 aniT^S. 



Repaired gales at Independence feeder. 

HISCELLANEOUS. 

Replaced concrete coping on east bank of Grand Reservoir for distance 
of 60 linear feet, 12 ft. wide. 

Built 180 linear feet, footing wall under coping. 

Removed aH stumps and drift logs from east end of Reservoir. 

Replaced rip-rap at foot of coping for distance of lH miles. 
"Refilled cut on 5 mile level made to prevent water from interfering with 
construction of Lock No. 14 — 925 yards. 

Sheet piling dams were placed above and below Lock No. 43 and bank cut 
to prevent water from interfering with work of construction. 

State repair boat No. 1 was overhauled and painted. 

State repair boat No. 3 received needed repairs. 



REPAIRS NEEDED. 

AQUIOUCIS. 

A new aqueduct is needed crossing Little Jennings Creek, which should 
be made an arch culvert. 

New abutments are needed at St. Marys aqueduct. 

Concrete aprons should be placed at Blue Creek, Flat Rock and St. Marys 
Aqueduct 

LOCKS. 

New locks are needed at Nos, 2, 3, 4, 5, 6, 7, 9, 10, 11, 12, IS, 15, 16, 
17, 18, 19, 20, 21, 22, 23, 25, 26, 27, 28, 29, 31, 32. 33, 35, 38 and 39, as these 
locks are constructed of wood, the lower stories are in a very bad condition 
owing to erosion. 

Locks Nos, 41, 42, 45, 46, 47, 48, 49, 50, 51 and 52 being stone locks, 
should be rebuilt from the water line of the lower levels, as the lime stone 
which has been exposed to frost, has so deteriorated that the walls are about 
to fall. 

Locks Nos. 8, 24, 30, 40 and 44 need slight repairs. 

The feed lock at the Grand Reservofr needs extensive repairs. 

A new guard lock, should be built at head of Gilead side cut. 



Owing to the improved condition of the drainage between New Bremen 
and Defiance, the culverts which were placed under the canal during its original 
construction (the majority of which are of wood) are at present entirely inade- 
quate to pass the water during the wet seasons of the year, thus the priyatt 
property adjacent to the canal is damaged. 
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There are on this sub-division of the catul thirty- three culverts which 
■houtd be rebuilt and fifteen stone culverts which should be repaired. 

A new concrete culvert should be built just above Waterville, the present 
stone culvert being in bad condition and inadequate to carry off storm water. 

BAKKS RAISED. 

The canal banks should be raised and strengthened the entire length of this 
sub-division. The water level has been lowered from time to time in order to 
prevent floodii^ the banks until the standard level is, at the''present time, from 
12 to 14 inches below its original height. 

BAKS REMOVED. 

The bars below Providence and Bucklin Lock should be removed. 



New bridges are needed crossing the St. Marys feeder, Flat Rock Creek and 
at Boyds change bridge. 

BRUSH AND WEEDS CUT. 

The brush and weeds should be cut from the canal embankments each year. 



The canal should be dredged to a depth of from 12 to 18 inches, fiom New 
Bremen to Defiance, Independence to Florida and through the City of Napoleon. 

. WASTE WEIRS. 

New waste weirs are needed at Locks Nos. 2, 3, 4, 6, 6, 7, 9, 10, 11, 32 
and 33. 

MISCELLANEOUS REPAIRS. 

I would recommend that a new steel boat be built to replace repair boat No. 1, 
with gasoline engine for motive power. 

In conclusion I wish to advise you that a number of improvements that 
should be made were delayed until more funds were available. While practically 
alt of the locks on this sub-division need replacing, I would suggest that an 
effort he made to rebuild, at an early date, locks Nos. 38, 39, 40, 41. 42, 44, 45, 
46, 47, 48, 49, 50, 51 and 52, which would open up the canal from Defiance 
to Toledo, to active transportation, and would exert an influence beneficial to 
the canal. Locks Nos. 12, 13 and 15 are in danger of collapse at any time. 
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PHOTOGRAPH OF SAME LOCK AFTER BEING RECONSTRUCTED. 
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AMANDA AQUEDUCT, MIAMI & ERfK CA\A[,. AS REBUILT. 
Typical pJan at Ihis class of work. 



Total length 1853 feel 
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LITTLE CUYAHOGA RIVER DAM, AKRON. O., AS REBUILT. 



THE CHARACTER 01- MACHINE USED IN DREDGING THE CANALS, 
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e Ohio Canal Locks. 
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ABSTRACTS OF MONIES PAID 
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AND 
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ABSTRACT OF MONEYS PAID BY SUPERINTENDENTS OF 
REPAIRS. 



ABSTRACT OF MONEY PAID, 

By Charles Hatch, Superintendent Sub-Division No, 1, Grand Division No. 1, 
Ohio and Erie Canal, for Material and Labor for the Maintenance and Repair 
of the Public Works. 



.1 

d 


To Whom. 


And For What Paid. 


Amount. 


1 




December, 1906. 




'> 


Harter & Milar 














4 


W. 0. Myers 










Supplies for steam dredge 




fi 


Akron Peoples' Phone Co. 










s 




Expenses as superintendent 

Traveling expenses as chief engr.. 


65 40 












457 66 




Pay roll No 3 . . 
























$1,193 93 

$26 00 






January. 1907, 
























5 


The Hamlet Lumber & Sup- 








The Fultoti Pit Car Co.... 




























10 

11 








Hemperlv Hardware Co... 
W. M. Pattison Supply Co. 


Hardware used on repair 


8 02 




Stone used on Navarre level 










































19 


The Akron Peoples' Phone 
Co 


Phone service 


8 65 
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ABSTRACT OF MONEY PAID — Continued. 



:> 


To Whom. 


And For What Paid. 


Amount 


20 
21 


Britsch & Breekley 

The Akron Water Works 


Framing piclures for office 


160 


22 




Expenses as superintendent 

Traveling expenses as chief engr. 


66 40 


23 








Officers' pay roll No. 1.... 
Pay roll Nos. 2 & 3 


467 68 
610 53 






566 00 
32 00 


















February, 1907. 


$26 05 
838 


2 


J H Morrison . 












4 


















Thomas P. Howland 

W. M, Pattison Supply Co. 




480 




Supplies furnished state boat 




8 


Gas used at office 


6 72 




Akron Peoples' Phone Co.. 




10 


Supplies furnished steam dredge.. 

Services as superintendent 

Traveling expenses as chief engr. 


2 00 












































$1,282 71 

$27 55 
20 75 






March. 1907. 






























21 20 






Repairs on state boat No. 3 








-15 00 


8 
9 
10 












69 50 












3 70 






Lumber used on repairs 






Ashley Ames & Son 

Thomas P, Howland 








340 








16 


R. L. Mead 


Repairing harness 


440 
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ABSTRACT OF MONEY PAID — Continued. 



1 

> 

1 


To Whom. 


And For What Paid. 


Amount. 








320 
19 15 


IS 


The Akron Peoples' Phone 






The Akron Water Works.. 


wattr rmf :.::\::'.'.'.\\[:\' 








?T 








22 
?3 


Chas. Hatch 


Expenses as superintendent 

Traveling expenses as Chf. Engr.. 


70 45 
13 90 


■ 










321 25 




Pay roll No. 2 






















$2,271 99 
26 00 


1 




April, 1907. 






Feeding state team, etc 


3 










Expenses as collector, at Akron.. 
Expenses as collector, at Qevel'd. 








8 54 
5 19 






7 


The McNeil Boiler Co 








15 85 

8 40 
2 50 
S 75 

14 26 
34 15 

39 75 

2-2 12 

7 00 

' 800 








10 


R. L. Mead 


Repairing harness 

Covering back and cushion 

Hardware and harness repairs 

Hardware and harness repairs.... 

Plastering house at lock 1 

Papering house at Weigh lock... 






12 


The Henipefly Hardware 
Co 






14 




Ifi 




It 


Will H. Starr 








Ifl 






19 


The Akron Peoples' Phone 




3 80 




The Cuyahoga Phone Co.. 

Anna B. McAllister 

The East Ohio Gas Co.... 




31 




















The Massillon Lumber Co. 






?S 


Papering house at Lock 1 

Expenses as superintendent 

Labor and material building waste 

Traveling expenses as Chf Engr.. 


41 29 
70 15 






*r 








1,666 69 










Pay roll No. 1 
















Pay roll No. 3 





523 87 
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ABSTRACT OF MONEY PAID — Continued. 



1 
;> 


To Whom. 


And For What Paid. 


Amount 


















Toral for month 1 






$4,716 50 






May. 1907. 














Feeding state team and boots 

Hardware used on repairs 












W. G- Frederick Lumber 
Co .... 
















7 


Fulton Pit Car Co 


Lumber used to repair bridges 






Thomas P. Howlantt 




















21 
13 


Taplin. Rice & Co 

The McNeil Boiler Co 

P T McCourt 


Repairs for steam dredge 

Repairs for steam dredge 

Coal for steam dredge and mucker 


9 30 

13 68 

14 00 


15 


Akron Plumbing & Heat- 




16 
17 
18 
IS 
20 

21 










Spoiuing at office and lock house. 








Chas. Hatch 

A. A. Likens 


Expenses as superintendent 

Building waste weir on Goose 


69 70 


Traveling expenses as Chf. Engr.. 












































June, 1907. 












3 


John Moore 

I. H. Morrison 

The Russell & Co 

Taplin. Rice 4 Co 

The McNeil Boiler Co 

C W. Riley 

R. L. Mead 

t. J. Eberle 


Feeding state team, etc 


35 80 


5 
6 
7 
8 
9 
10 


Repairs for traction engine 

Repairs for steam dredge 

Repairs for steam dredge 

Horseshoeing 

Harness repairs and hardware... 
Harness repairs and hardware 


- 36 50 
~ 25 32 
3 60 
1 85 
445 
205 
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ABSTRACT OF MQNEY PAID — Continued. 



> 

1 


To Whom. 


And For What Paid. 


Amount. 


11 


Ashley Ames & Son 


Livery 

Wagon 

Office chair 

One directory 


7 00 


IH 


B.L. Dodge...... 




14 


The Burch Directory Co... 


4 00 




















Akron Peoples' Phone Co.. 








Expenses as superintendent 

Hardware used on repairs 

Hardware used on repairs 




■») 


















23 


Cuyahoga Phone Co 


Phone service at Cleveland 


24 00 








1.045 55 






Traveling expenses as Chf. Engr. 


















Pay roll No, 2.. 






1 




















$3,406 23 


, 


/uly., 1907. 










a 












Hardware used on repairs 

Hardware used on repairs 

Horseshoeing 

Horseshoeing . , 




5 


John Gross .,. 

Wra. O. Myers.. . 


12 70 














9 


W, M. Pattison Supply Co. 


Supplies for state boat No. 1 

Blacksmithing 


2 32 




P. T. McCourt 

Akron Peoples' Phone Co.. 










Ifl 


Repairing state boat No. 3 

Repairing derrick handles 


11 55 














16 


The Commercial Printing 


Printing notices for state property. 






















Supplies furnished A. A, Likens.. 

Lumber for building flumes at 

break 

Stone for protecting river banks.. 

Cement furnished A. A. Likens.. 




20 


The South Cleveland Lum- 








179 68 


22 


The Sheets Bros. Elevator 
Co 


87 88 
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> 

1 


To Whom. 


And For What Paid. 


Amount 
















25 


The RugRles-Gale Co 


Ledger for use of canal collector. 
Traveling expenses as Chf. Engr. 


T5 














450 DO 




































$3,891 43 






■'August. 1907. 

Feeding state team, etc 

Expenses as canal collector 








5 80 






11 15 






Recording deeds of reservoir 

Recording deeds of reservoir 


17 75 


S 


M. D. Buckman..^ 


60 

33 20 






Horseshoeing and repairs 

Hardware used on repairs 

Hardware used on repairs 

Hardware used on repairs 

Hardware used on repairs 

Horse?hoeing and repairs 

Horseshoeing and repairs 


170 








9 


Hemperiy Hardware Co.... 
Myera Bros 


20 65 
892 








12 


Thomas P. Howlaod 


4 80 




Masaillon Lumber Co 

Hamlet Lumber Co 

J. R. Long Wrench Co 


69 21 








16 


Wrench for steam dredge 

Stone for protecting river banks. 
Expenses as superintendent 


250 


1R 




66 45 






105 on 




Massillon Paper Co 

Mrl Walters 










680 






Livery 

Livery 




23 




500 
27 00 


25 


Chas. E. Perkins '■ 


Expenses traveling as Chf. Engr.. 


17 00 
















366 87 
















454 S5 












$3,100 13 






September. 1907. 






Pay roll W 1 




42124 
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ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



Pay roll No. 2...^ 

Pay roll No. 3 

Fay roll No. 4 

A. B. Stebljins 

Chas. Sovacool 

John Moore 

L M. Jones 

The Hamlet Lumber Supply 

Co , 

The Hankey Lumber Co, . , 

John Zimmerman 

Kennedy Bros , 

Ira Wonn , 

W. M. Pattison Supply Co 

Thomas Howland 

C W- Riley 

R..L. Mead 

Akron Water Works 

East Ohio Gas Co 

Akron Peoples' Phone Co.. 

Cuyahoga Phone Co 

J. -M. Jones 

Chas. Hatch 

Harter & Milan 

C. Scheck 

Chas, E. Perkins 

H. W. Meacham , 



Total for month.. 



Feeding state team, eti 

Feeding state horse 

I'efding state horses . , 
Expenses as collector . 



Lumber used on repairs 

Ripping timber 

Stoije for protection 

Wedges and drills 

Railroad fare 

Supplies on Division No. 1 

Horseshoeing 

Horseshoemg 

Horseshoeing and harness repairs. 

Water rent at Lock I 

Gas used at Lock 1 

Phone service (Akron) 

Phone service (Oeveland) 

Keys for 5 and 8 mile locks 

Expenses as superintendent 

Hardware used on repairs 

One black team 

Traveling expenses as Cht. Engr.. 
Traveling expenses as Asst. Engr. 



Officers' pay roll 

Pay roll No. 1 ■... 

Pay roll No. 2 

Pay roll No. 3 

Pay roll No. 4 

C. B. Stebbins 

Chas, Sovacool 

John Moore 

John Moore 

J. H. Morrison 

Harter & Milan 

John Gross 

C W. Riley 

H. Myers 

The Upaon-Walton Co... 
The Meade Lumber Co.. 
W. C. Keenan 



Feeding state team, etc 

Feeding state horse, etc 

Feeding slate team 

Railroad fare for men 

Expenses as collector 

Hardware used on repairs 

Hardware used on repairs 

Horseshoeing 

General blacksraithing 

Rope for state boat No. 1 

Lumber for frames at 8 mile 

Mowing machine 

Work repairing locks 

Teaming 

Labor and material 



,d.y Google 



ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued. 



1 

i 

> 

■s 

1 


To Whom. 


And For What Paid. 




,« 












Stone ■. 










19 


Ashley. Ames & Son 


Livery 

Livery 


200 








■» 


Akron Tent & Awning Co. 












:i4 


Akron Plumbing & Healing 


Supplies for collector's office 




O-i 


The Sheets Bros 

Chas. Hatch 

Chas. E. Perkins 

H. W. Meacham 




26 

27 
28 


Traveling expenses as Chf, Engr.. 
Traveling expenses as Asst. Engr. 




71 90 
24 OO 
18 25 






1 
2 
3 


W. B. Stebbins 

Chas. Savocool 

John Moore 

J. M.Jones 

M. Brown 

Sheets Bros 

A. A. Likens 

Hugh L. Beavis 


November, l<Wt7. 

To feeding state team, etc 

To feeding state horse, etc 

To feeding state team and railroad 


25 35 
10 50 


4 
5 
6 

8 


To expenses as collector 

To gravel to repair sluices 

To cement to repair sluices 

To labor repairing sluices 

To sand and gravel to repair 


10 16 

3 40 

64 38 
fi89 70 




To general harness repairs 








2 80 


11 


Thomas P. Rowland 


To horseshoeing (state boat No. 3) 
To horseshoeing (5late boat No. I) 
To horseshoeing (slate boat No. 3) 

To general blacksmithing 

To supplies for Cleveland Lock 

House 

Tocarpenters. Cleveland Lock 


1 60 






3 45 








15 


W. M, Pattison Supply Co. 

James I.. Stevens 

Wilson Lumber Co 

Nienhusee Bros 

U. G. Frederick Lumber Co 
Harter & Milan 


1 53 


18 


To lumber, Cleveland Lock House 
To coal at Cleveland collector's 

office 

To lumber for frame (Boat No. 3) 
To hardware for general repair.. 

To coal for steam dredge 

To typewriting annual report 

To repairing closet at Ijxk 1. 

Akron 

To phone service at Lock 1, Ak- 

To gas' iised at' Lock 1* AkroA! . . 
Toc-ipciise as stwerintendent 


4 81 

21 00 
26 44 
31 66 
13 13 


•2.-. 
■?fi 


Anna B. McAllister 

The Dauntless Mfg. Co.... 

Akron People? 'Phone Co.. 

Kast Ohio Gas Co 

Chas. Hatch 


1 75 

230 

3 60 
3 42 
77 10 
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ABSTRACT OF MONEY PAID — Continued. 



1 

1 

6 


To Whom. 


And For What Paid, 


Amount, 






To supplies for state boat No, 3... 
To traveling expenses as Chief 
Engineer 














24 95 






361 50 












411 50 












$2,900 e4 









ABSTRACT OF MONEY PAID, 
By Charles Hatch, Superintendent Sub-Division No. 1, Grand Diyision No, 1, Ohio 
and Erie Canal, for Material and Labor for the Improvement of the Northern 
Division Ohio Canal. 



1 

> 


To Whom. 


And For What PaiS, 


Amount 




. 


December, 1906. 

Feeding state team, etc 

Expenses as civil engineer 


28 88 




T D Paul 


26 61 








4 

5 


The Meade Lumber Co,... 
The Guy & Ralph Gray Co- 


Lumber furnished A. A. Likens,. 

Lumber used at Cleveland 

Supplies furnished state boat No, 1 
Supplies fumis-hed state boat No. 1 
Supplies furnished state boat No, 1 
Supplies furnished state boat No, 1 

Use of steam pump at Cleveland, 


100 46 
28 80 








8 
9 
10 


W. C, Mott 

W. ..1, Pattison Supply Co, 
The Lake Shore Sand & 


4 25 
12 05 








12 


Cuyahoga Boiler Works.., 






Supplies furnished at Peninsula., 


13 43 


14 


Akron Plumbins & Heating 




15 
16 


Andrew Stuart 

A, A, Likens 


Livery 


17 00 




















$1,273 00 
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ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



T. D. Paul 

R. I. Bachtell 

W. B. Watkins 

The Hankcy Lumber Co...i Lumber 
Pay roll No. 1 

Total for month 



Expenses as civil engineer.. 

Railroad fare 

Railroad fare ..." 



ABSTRACT OF MONEY PAID. 
By Charles Hatch, Superintendent Division No. 1, Sub-Division No. 1. Ohio Canal 
for Material and Labor tor Repairs at Portage Lake. 



Pay roll No. 1 

Total for month.. 



Pay roll No. 1 

Total for month.. 



Pay roll No. 1 

Harter & Milan 

W. A. Baughman... 

Total for month.. 



Total for month.. 



And For What Paid. 



October, 1907. 



November. 19DV. 
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ABSTRACT OF MONEY PAID. 
By Chas. H. Geidel, Superintendent Sub-Division No. 2, Grand Division No. 1, 
Ohio and Erie Canal, for Material and Labor for the Maintenance and Repair 
of the Public Works. 



1 

d 
2 


To Whom. 


And For What Paid. 


Amount. 






December, 1906. 










20 00 


















1 




Four shoes re-set, end on pike 

pole 

1 pike pole, 1 lifter tor slides.... 
1 net for team, 1 stable blanket. . 




7 


Gleason Lumber Co 

A. N. Compton & Co 


85 
1 40 
385 

4 00 






Proportion of cost of repairing 
breaks on Sugar Creek 








986 






Expenses as superintendent 

Rent of dam for the year 1906. . . . 
Traveling expenses as Chf. Engr.. 

Salaries 

Labor 

Labor 




1" 




100 00 












294 16 






















$865 73 






January. 1907. 










20 00 






















Blacksmithing 

Messenger service for 1906 








1 25 






2 00 






Making lock bar, ice chisel, etc.. 
1 bridfe 






A. N. Compton & Co 

Walker & Lawrence 


2 21 










Hardware 

Telephone rent and railroad fare.. 
Railroad fare and expenses of 


5 4? 








13 


L. P. Wilson 

Zinmaster & Fisher 

Robert Hug & Son 


6 70 


14 
15 


4 wheel-barrows , shovels, picks, 

etc 

Running plank for bi^ak at Na- 


10 70 

11 52 




250 yards earth for repair, Tren- 
ton feeder bank ■. 

Freight on lumber from Dresden 




17 


W. & h. E. Ry. Co 

0. P. Taylor & Son 


12 50 


Ifi 


■3 road scrapers 


15 00 
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ABSTRACT OF MONEY PAID — Continued. 



1 

> 

d 


To Whom. 


And For What Paid. 


Amount. 


19 


Beck Bros 


Repair break at Beasle Run cul- 










21 




1 roil top desk for superinten- 
dent's office 

Expenses as superintendent 

Traveling expenses as Chf. Engr.. 

Salaries 








33 00 


23 








Pay roll of officers 

Pay roll No 1 


394 18 
151 80 












Pay roll No. 3 
















$990 12 


■~~t] 


rm*. Wilson 


February, 1907. 






A L Norman 
















L P Wilson 


Tekphone rent 




5 


A. W. Comptonft Co 

Citizens' Tel, Co 




6 


Telephone rent for superinten- 
dent's office -.- . 

Expenses as superintendent 

3 months rent; of Wave Mill Dam. 
Traveling expenses as Chf. Engr. 








7 50 


8 


G W Hilton 


































Total for month 


March, 1907. 






$675 91 






Railroad fare and feeding team.. 


21 80 




















Shovel, bucket and dipper 
















3 50 






Blacksmithing 

man and Assistant Engineer 

Pnmp and fixtures at ti Mile Dam 
Livery, looking after repairs... 
I'se iif boats in making repairs. . . 
Tobn boat and 36 feet oak lumber 
9 loads of straw to prevent break 




<1 

in 
11 
12 
13 
14 






J. C. Milli.ean 

L. P. Wilson 

John Medley 

Gleason Lumber Co 

Jacob Nusdorfer 


600 
6 31 

8 65 

9 00 
9 97 

10 50 


16 1 Tames A, Boll 


Hardware 


21 95 
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ABSTRACT OF MONEY PAID. 



The 

Chas, H. Geidd... 

John Bitneler 

Chas. E, Perkins. . 
Pay roll officers,. 
Pay roll No. 1.... 
Pay roll No. 2.... 
Pay roll No. 3.. 



And For What Paid. 



Pay roll No. 4 1 Labor . 

Total for month. . 



Lumber 

Traveling expenses a 
Salaries 



L, P, Wilson... 
A. L. Norman. , 
W. H. Wilson.. 



C. M. Miller 1 

C. Bence I 

Cit. Telephone Co ' 



April, 1907, 



Feeding team 

Feeding team 

Expenses as collector 

■W sacks for dam in Trenton- 

2 balls binder twine 

R lacks mithing 

Reni of phone for superintendent' 

office 

Repairing buggy 

liiO cubic yards earth to repair 

break near Roscoe 

Sacks, livery, timebook, etc.... 
I) loads of straw for dam in 

Trenton feeder 

Repairing break at Louisville... 
1 pike pole, lumber for break at 

Blicktown 

l.nbor and material fiiniished on 

Lumber for hreak al Blicktown. . . 
Si^ wheel -harrows, one-balf dozen 

shovels, ax. pick, etc 

fl wbcel'harrows. 1-2 dozen shov 

els. nx. pick, clc 

2M feed .sacl.s for repairs at 

W.^^lonllin1J; dam 

Hardware supplies furnished Wil 



Geo. B. Deardorff & Son. . , 
The Hardesty-Williams Co. 
R. Riser 

John Medley ' Use of boats for boatinp: material 

I to hreak near Walhnnding dam. 

W. J. Hugus I Repairinp; breaks at Navarre 

Chas. n, Gddel 1 Expenses as pupennlondem 

G. W. Hilton I ^ months rent of Wave Mill dam. 

Edwin S, Lee I 2.140 sacks for repairing break ai 

' Walhonding dam 

Harry Minnich Team, labor and livery per Wilsni 



5 60 
9 40 

294 16 
251 16 
42 15 
264 94 

115 47 



20 00 
30 00 
3 75 

3 00 
1 00 



10 00 
13 02 



18 31 

20 00 

20 60. 

2a 00 
25 44 
59 50 
75 00 
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ANNUAL SEPOST 

ABSTRACT OF MONEY PAID — Continued 



:> 

6 

z 


To Whom. 


And For What Paid. 


AtnounL 


% 




Traveling expenses as Chf. Engr. 


9 DO 










Pay roll No. 1 . 


Labor 

Labor 


408 63 




























125 80 














Labor 


73 07 




Total for month 


May. 1907. ' 






f2,918 28 










<t 


C S Frazier 




75 


4 


L. P. Wilson 


Express on sacks, team at Zoar. . 

Hardware supplies furnished 

Repairing break near Turkey lock. 

Livery for board in March 

Lumber furnished 

Lumber for Trenton slides, haul- 

mg 

Expenses a5 superintendent 

Repairing break on Sugar Creek 


2 55 


5 


R- Reiser 


460 
5 00 


fi 


Clark Br^^. .■.■.■.■.■.".';;;;;: 


6 00 

35 09 








10 


C, H Geidel , 


50 77 
62 95 


n 


The Penn Iron & Coal Co.. 






Traveling expense as Chf. Engr.. 
Traveling expense as Asst. Engr.. 




in 


H. W. Meachara 


6 60 












Labor 












Total for month 

L. P Wilson 


June, 1907. 

Feeding team 

Feeding team 






$1,801 80 






20 00 




R. Reiser 






1 ledger for collector at Roscoe. .. 
Lumber for repairing Navarre 

slide 

Lumber for repairing Roscoe 

Supplies furni'sVe'd Wilson. '.".*. '.'.'.'.' 
Supplies furnished Norman 




6 


Robert Hug &,Son 

Gleason Lumber Co 


12T 
151 


p 


C S Frazier 












W H Wiknn 




n 1 L. p. Wilson 

1 


Railroad fare, livery, phone 
rent, dynamite, etc 


895 
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BOARD OF PUBLIC WOftKS. 

ABSTRACT OF MONEY PAID — Continued. 



J 

4 


To Whom. 


And For What Paid. 


Amount. 




Brendel Bros 




11 00 




Hardware supplies for Norman 

Extra board paid for 5 men at 

Newcomerstown and P. Wash.. 
Labor and supplies furnished in 

removing Conesville bars 

1,439 cubic yards earth for re- 
pairing Trenton feeder 

Building wall at Trenton dam 

Blacksmithing for repair boat 


20 76 


14 










27 36 






41 42 


17 


H. C. Richman 




18 


Brown & Wills 


71 85 
644 00 
















Traveling expenses as Chf. Engr... 


10 00 






256 66 




















Total for month 


July, 1907. 






$2,214 34 
20 00 






















Veterinary services for State 






H. P. Williams ,. 

G H Klein 




5 


31 jute sacks, per Wilson 

Pike poles, fly nets, saddle pad... 
Game traps, whetstone, plow 


2 17 
2 70 
















Repairs for state boat No. 2 

Expenses counting tel. poles, liv- 


5 03 
















Livery per Foreman and Lock 

Tender 

Hardware supplies per Norman... 








7 00 
7 10 












Blacksmith work per Norman.... 
3 months rent of Wave Mill Dam. 

Repairing pump and labor 

2,150 cubic yaijds earth work at 


46 25 






5 60 






















The Ruggles-Gak Co...... 




18 


Ledger for use of canal collector. . 
Traveling expenses as Chf. Engr., 


75 
12 00 














190 45 














Labor 


320 10 




Total for month 






$1,910 06 
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ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued. 



> 

6 

Z 


To Whom. 


And For What Paid. 


Amount 






August. 1907. 

Feeding team 

Feeding team 












G- B. Deardorff & Son 






Cash paid for cleaning lock, 1 












8 new shoes for state team 

Livery and board (or men on 
























Gray Hardware Co 




3 43 










Cit Tel Co . 


Rent of phone from July 1 to 










11 


Blacksmith work on tools, etc 

Hardware supplies for' boat No. 2. 
1.5(W cubic yards earth for repair 


3 75^ 






5 09 
















Expenses as superintendent 

Mowing banks of Walhonding 

feeder : 

l.mtO cubic yards earth for Tus. ' 






Clay M, Miller . 




,« 


G. W. HiHon 


20 00 




Brown & Wills 




17 


55 cubic yards wet excavation at 










Ifl 


Exira livery, Newcomerstown to 












Traveling expenses as Chf. Engr. . 
Salaries 






















Labbr 



September. 1907, 






Total for month 






$1,M5 55. 






Feeding team, sledge handle 


20 60 






1 aO' 






Sharpening and repairing picks, 

etc 

Two halters for team boat No. 2, . 
Eight new shoes, 5 drift bohs. .'. , 
Livery for Engineer and Super- 




\ 


S. F. Pace... . 


2 25 

3 00 






















Account errors in time of men, 
expenses of Engr, Jones, etc.. 








4 73 
95 




Alon/o Clark 


One pair rubber hip boots. Boat 












in foot rope, 1 tape line 

•i pairs boots at $.3.50 




VI 


Brendel Bros 


7 00 
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BOARD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — Continued. 



1 


■ 
To Whom. 


And For What Paid. 


Amount. 






Repair break in Sugar Creek as 










700 cubic yards '-arth firr repair- 

■ inK Walhonding feeder 

1,000 cubic yards earth fill at 








30 00 










Expenses as superintendent 

One harness for repair boat 

No. i 

Traveling expenses as Chf. Engr.. 




17 


A. N. Compton & Co..;... 


20 00 












Labor 


74 62 










Total for month 








$951 44 




October. 1907. 

Feeding team, phone rent, etc 

Feeding leam, phone rent, etc 


















1 bale oakum, freight, etc., boat 










Wire, stone wedges, iron blocks.. 

Expenses as superintendent ..i.., 

100 piling for protection of towing 
path near Tuscarawas 

700 cubic yards ■;aiih for repair- 
ing bank near guard lock of 
Trenton dam 

Traveling expense as Chf, Engr... 

Traveling expense as Asst. Engr.. 

Clearing brush and trees, Wal- 






C H Geidet. 










8 


C, M. Miller 


900 00 
35 00 






















Sataries 




















Trttal fnr month . 








$1,955 71 


1 : 

1 


November, 1907. 








8 1 W. H Wilson 






4 1 F. W. Wise 

5 i Boston Piano Co 

1 


Four new shoes for .slate team 

Drying- 1. 000 fett of lumber for 


I 20 


7 
8 




lOM feet plank at $1,50 

Rlacksmilh work on tools 

« new shoes for state team 




Shark Bros 




Geo. Phnrion 


2 ^0 
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ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued. 



J 

Z 


To Whom. 


And For What Paid. 


Amount 










10 




Lumber for Navarre slides 

3 months rent of phone, toll for 

month 

Filiuf; one saw, dressing and 

jointing 1.080 feet lumber 

Hardware supplies furnished Wil- 


3 02 












455 


13 


Zinsmaster & Fisher 

Gleason Lumber Co 

James Bell 


565 


» 


Material for repairing state boat ■ 

No 1 




15 


Hardware supplies for boat No. 1. 
300 jute sacks for repair break 


13 00 












20 00 




Lumber for Navarre slides and 






Chaa H Geidel 




Ifl 


3 months rent of Wave Mill dam 
Traveling expenses as Chf. Engr... 


61 45 








"rt 




8 50 




The Crystal Tee Co 








S56 66 












Pay roll No 3 




116 80 




Total for month 









$1,015 15 



ABSTRACT OF MONEY PAID. 

By Harry R. Morris, Superintendent Sub-Division Nos. 3 and 4, Grand Division 
No. 2, Ohio and Erie Canal, for Material and Labor for the Maintenance 
and Repair of the Public Works. 



I 

> 

i 


To Whom. 


And For What Paid. 


Amount. 






December, 1906. 

Feeding horse one month . 
Feeding horse one month 




10 00 




Alex Richardson 


and 






Feeding hoVse one month 
other expenses 


And 








13 50 
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BOAEtD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — Continued. 



i 
1 

i 


To Whom. 


And For What Paid 


Amount 






Feeding team one month and 








34 67 








n 


H. R. Morris 


Expense as superintendent of re- 








43 75- 




Drift bolts 

Taking wrecked span of aqueduct 




ft 














Rubble stone for Tomlenson dam 
Rubble stone for Tomlenson dam 
Traveling expenses as Chf. Engr.. 


























Rope 














": 






















Total for month 


January. 1907, 

Feeding horse and other expenses.. 

Feeding horse and other expenses.. 
Feeding team and other expenses. 






$942 76 










W H KirkciidaU 


15 50 


















Expenses as superintendent of re- 








35 58 








8 


W, H. Stoker, Agt 

The New Climax Livery... 
Philip Lorbach, Jr 


Livery 


18 00 


10 












J. Wolf & Son 












14 


Chas. E Perkins 


Traveling expenses as Chf. Engr.. 


9 57 


1 

2 


















287 25 









Total for month 


February, WW. 
Feeding horse one month and 




£1.334 64 






Feeding horse one month and 
other ficpenscs 






12 65 
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ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



W. H. Kirkendall., 
C. W. Watkins.... 



Jas. Hammonds .... 

J. W. Drone 

jno. A. Williams,... 
Reed & Marshall.... 

J. B. Hauser 

W. H. AlbaURh 

Chas. E. Perkins.... 

Pay roll officers 

Pay roll No. I 

Pay roll No, •> 

Pay roll No. 3 

I Total for month . . 



FeedinR horse one month and 
other expenses 

Feeding team one month and 
other expenses 

Expenses as collector 

Expenses as superintendent of re- 

Blacksmithing 

Lumber and nails 

lirery 

Traveling expenses as Chf, Engr.. 



I 



March, 1907. 



: month and 



. M. Brown ' Feeding horse or 

i other expenses 

Alex Richardson I Feeding hor.«e one month and 

I other expenses 

W, H. Kirkendall I Feeding horse one month and 

I other expenses 

C. W. Walkins | Feeding team one month and 

! other expenses 

H. R, Morris ! Expense as superintendent of re- 

I I pair.s . . . 

fi I W- H. Stoker Livery 

7 I Chas. E, Perkins Traveling expenses as Chf. Engr.. 

I Officers' pay roll I 

! Pay roll No. 1 , 

I Pay roll No. 2 1 

I Pav roll No. :1 1 



Tr-tal for 



iniiih,. 



,.1 . 









1 




and other e 


■I Al-fx Richar.ls 

1 




Fce.Hng state 
and olhiT e 


:l 1 \V. H. Kirk>n 


Udl 


Feeding slate 



i, Google 



BOARD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — CoDtinued. 



1 

;> 

2 


To Whom, 


And For What Paid. 


Amount. 






Feeding state "team one month 












Expenses as superintendent of re- 
























8 
















10 


Showalter & Bowman 


Shovels 

Hardware 


390 


























Blacksmithing 












J. Houser 

C E Perkins 






18 
































Pay roll No 3 
















Total for month 


May. 1907r 
Feeding horse one month and 






$2,761 78 










Feeding horse one month and 










Feeding horse three days and 






C W Watkins 














Feeding horse one month and 

other expenses 

Expenses as superintendent of re- 








^ 13 25 


















Services as engineer at Millport. . 




9 
10 
11 
12 
13 
14 
15 
16 
















C. A. Vallery 
























Traveling expenses as Chf, Engr.. 




















Total for month 




$1,664 59 



„Google 



ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued. 



i 
1 

o 
6 

Z 


To Whom. 


And For What Paid. 


Amoimt 






June, 1907. 
Feeding horse one-half month 






Alex RichardiOD 




2 


Feeding horse one month and 






Feeding horse one month and 








M 31 






































Buckeye Planing Mill 




23 07 












Harness 






C. Gookenbach 

Showalter & Bowman 




12 


Hardware ; „ 

Blacksmithing 

Removing and burying horse 

Traveling expenses as Chf, Engr... 


6 40 


14 
15 


C. 6. Harris 

Chas. E. Perkins 


7 OO^ 
8W 








398 31 




















Total for montii 


July. 1907. 
Car fare on traction railway for 






$1,410 72 










IFeedinK horse one month and 




3 






Feeding horse one month and 






19 40- 






r 




Expenses as superintendent of re- 










6 








Lumber 
















3 00 


10 
11 


L W. Drone's Son 

Showalter & Bowman 






Hardware and wagon hire 

Traveling expenses as Asst. Engr 
Traveling expenses as Asst. Engr 


6 80 


13 




8 25 
















431 76 








1 lotal for month 


$1,361 12 
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BOARD OF PUBLIC WCHtKS. 
ABSTRACT OF MONEY PAID — Continued. 



1 
1 

i 


To Whom: 


And For What Paid. 


Amount 






August, 1907. 

Expenses as foreman, car fare 

Feeding one horse and other 












C. W. Walkins 


22 05 


3 


Feedins one horse and other 


















H R. Morris 


Expenses as superintendent of re- 












Ti«'" .■;.■.■.■■.■.■".;;.".■';■■.'. : 














W. H. Albaugh & Co 






9 


Harness ■.■.■;.■;;;:;;;;.■;;;.■.■ ■;;;;; 

Blacksmithing 

Lumber 


2 75 




















13 


Chas. E, Perkins 

H W Meacham 


Traveling expenses as Chf. Engr... 
Traveling expenses as Asst Engr.. 


9 00 


























Total for month 


Sctu-mber, 1907, ' 


$1,069 58 






.:;:..::::;:;;:::::;:::;:::■■':■; 






Pay roll No 2 










Expenses as foreman 

Feeding horse one month, etc 

Feedirg horse one month, etc....!. 






















S 


Harry R. Morn? 


Expenses as superintendent 

Team work as per contract 

Timber furnished as per contract. 
Lumber 


57 16 














9 


Reed & Marshall 


27 53 


11 


■ W. H. Moysf 

Schleyer & Barrere 


RIacksmithing 


12 00 




Hardware 






Showaltcr & Bowman 






Livery 

Livery 

Cutting weeds, ordered by the 










17 

« 

19 
20 














Chas. E, Perkins 

H. W. Meacham 


Traveling expenses as Chf. Engr,,, 
Traveling expenses as Asst, Engr,, 


14 70 
17 35 


'' Total for month 


?1,461 10 
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ANNUAL REPOBT 

ABSTRACT OF MONEY P AID — Contiimed 



I Officers' pay roll. . 
Pay roll No. 1 . . . . 
Pay roll No. 2.... 
Pay roll No. 3,... 

S. M. Brown 

Alex Richardson . 
C. W. Waikins... 
C. W. Watkins... 
H, R. Morris 



T. M. Lynn 

Traey Shoe Co 

J- E. Grubb ,*.. 

Shleyer & Barrere 

Crane Bliss Hardware Co. 
The Brooks Lumber Co. . . 

John Hays 
). H. McDaniels 

Wilson H. Moyst 

C, A. Hertenstein 

W. F. Ryan 

Chas, E. Perkins 

H. W. Meacham 

Gerntan American Pub. Co 



20 The Columbus Dispatch , . 

21 The Ohio Sun 

■a The Ohio State Journal.. 

23 ! The Courier Pub. Co.... 

24 I Amos H. Sawyer 

I 

Total for month 



I 



And For What Paid. 



October, 1907. 



To expenses for Ihe month 

To expenses for the month 

Feeding horse, freight bills, etc. 

Expenses as collector 

Expenses as superintendent of re 

j^B™ 

4 pair rubber boots and freight.. 
Team work 

Hardware '.'-'.'.'.'.'.'. V.'.'.'.'.'.'.'. '.'.'.'. 

Lumber 

Lumber 

Earth for fill. Tomlinson Dam... 
Blacksmithing 



iber . 



velinR . 



Lu 
Expe 

Expenses traveUng as Asst. Engr. 
-Advertising for proposals , Sluice 

Gate. Columbus. Dam 

Advertising for proposal. Sluice 

Gale, Columbus, Dam 

Advertising for proposals, Sluice 

Gate. Columbus. Dam 

Advertising for proposals. Sluice 

Gate, Columbus, Dam 

Advertising for proposals, Sluice 

Gate. Columbus. Dam 



iughtsr 



November, 1907. 



I S. M. Brown 

I Alex Richardson . . 

] C- W. Watkins.... 

C. W. Watkins,... 

I Harry R. Morris. . 

I Geo. Reiser 

[ Chas. E. Perkins.. 

I H. W. Meacham... 

I A. H. Sawver 

I Pay roll officers. . . 

I Pay roll No. 1 

I Pay roll No. 2 



I To expenses as foreman 

I Feeding horse one month, etc, . , . 

Feeding hor?e one month, etc 

Expenses as collector 

Expenses as superintendent of re 
pairs 

TlacVsmithiug 

Traveling expenses as Chf Engr.. 

Traveling expenses as Assl. Engr, 



Tolai for month .1 . 
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) OF PL'BLIC WORKS. 



ABSTRACT OF MONEY PAID. 
By Hany R. Morris, Superintendent Sub-Division No. 3, Grand Division No. 2, 
Ohio and Erie Canal, for Material and Labor, Repairing Banks at Buckeye 
Uke. 



1 

> 


To Whom. 


And For What Paid. 


Amount. 


1 
■> 


L. H. Martin.... 

J T Harris 


December, 1906. 
Team work as per contract 


5 00 


3 
4 
5 
6 








Henry 0. Norris 

F. A. Deverell. Treas 

Crane Bliss Hardware Co. 


Cement 


30 52 


Hardware ;.... 


1 95 












$440 99 






February. X907. 




















$66 48 






March, 1907. 












$114 40 
8 25 


1 


The H. Mithoff Co 


Al'ril, 1907. 
200 feet chain and freight 




Total for month 

Crane Bliss Hardware Co, , 

Nutter & Bourner 

Chas. Kozerborn Brew Co, . 








$90 05 




May, 1907. 




























$29 31 
13 50 






June, 1907. 




Total for month 








* $13 50 
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ANNUAL REPORT 
ABSTRACT OF MONEY PAID — Continued. 



1 

1 


To Whom. 


And For What Paid, 








Jttiy, ma. 

Lumber 




















$121 36 






A«east, 1907. 
3 joints of tile and freight 


" 








Showalter & Bowman 

Henry 0. Norris 

C. A. Hertenstein & Co.... 






4 


Lumber 


48 04 












■ 


$531 41 






September. 1907. 
Expenses 






192 SO 








$210 85 




W B Watkins 


October, 1907. 










1 


The Clossrian HardVe Co 






4 


The Brooke Lumber Co. . . . 


Lumber 


35 64 






Expenses 

Rlacksmithing 




7 


J. W, Drone & Son 

John F. Beyers Mch. Co.. 


7 00 
858 00 










Pay roll 




572 13 











$1,752 48 
•125 00 


1 


The Electric Ry. Co 

W. B. Watkins 

Crane Bliss Hardware Co. 

Newark Lumber Co 

Chas. E. Bollan 

The Portsmouth Machine & 
Cast. Co 


November. 1907. 
Freight 


3 


Hardware 


31 61 






498 00 


6 


Machinery, castings and labor 
furnished for power boat 


788 33 
307 06 




Total for month 1 






$1,823 99 
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BOABD OF PUBLIC WORKS. 



ABSTRACT OF MONEY PAID. 

By Harry R. Morris, Superintendent Sub-Diviaion Nos. 3 and 4, Grand Division 

No. 2, Ohio and Erie Canal, for building Sluice Way, Columbus Dam. 



i 

> To Whom. 

1 


And For What Paid. 


Amount 


1 The Acme Paving Co 


Novftnber. 1S07. 

Estimate No. 1. Constructing 
sluice way around the west 
abutment of the State Dam, 


1,101 68 




$1,101 68 







ABSTRACT OF MONEY PAID. 
By Harry R. Morris, Superintendent Sub-Division No. 3, Grand Division No. 2, 
Ohio and Erie Canal, for Material and Labor for Replacing Culvert under 
'Ohio and Erie Canal, east of Hebron. 



1 


To Whom. 


And For What Paid. 


Amount. 




Frank D. Steadman & Bro. 


July, 1907. 






Lumber 

Advertising tor replacing culvert. . 
Advertising tor replacing culvert. . 
Advertising for replacing cu vert. . 
Advertising for replacing cu vert. . 
Advertising for replacing cu vert. . 
Advertising for replacing culvert. . 
Advertising for replacing culvert.. 
Advertising for replacing culvert.. 










4 


The Ohio Sun 


386 


6 

7 


The Zanesville Si^al 

The Advocate Prmting Co. 


i 12 
360 


9 
10 


German American Pub. Co. 
Zanesville Times Recorder. . 


4 00 
4 00 






- 






$117 96 






Augast, 1907. 

Estimate No. 1. Reconstruction 
the Second Culvert, east of 
Hebron 






800 00 


Total for month 




$300 00 
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134 ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued. 



1 

> 

■s 

1 


To Whom. 


And For What Paid. 


Amount 






September, 1907, 




^ 


























$38894 










ABSTRACT OF MONEY PAID. 
Bv Harrf R. Morris, Superintendent Sub-Division Nos. 3 and 4, Grand Division 
No. 2. Ohio and Erie Canal, for restoring the levee bank of the Hocking 
Stack Water. 



1 

> 


To Whom. 


And For What Paid. 


a™... 


2 


Nimon 4 McBroom 

The Gazette Printing Co. . , 


October. 1907. 

The restoration of the levee bank 

of the Hocking Canal Slack 

. Water, north of Logan, os per 

contract 

Advertising for proposals 


1,073 75 
3 75 
2 00 










5 


The Logan Printing & Pub 


Advertising for proposals 

Advertising tor proposals 


2 95 


6 


The Hocking County Re- 


3 33 














1 





■ioyGoogIc 



> OF PUBLIC WORKS. 



ABSTRACT OF MONEY PAID. 

Improvement Northern Division Ohio Canal, between Cleveland and DrL^len, as 
provided by an Act of the Seventy- Seventh Assembly of Ohio, by J. A. Hatilon, 
Engineer. 



1 

1 

6 


To Whom. 


And For What Paid. ' 


Amount. 






December. 1906. 
Estimate No. 5 Akron locks 


1,473 11 












Estimate No. 4 Akron locks 


1.584 71 








5 
6 


McGarry & McGowan 

McGarrv & McGowan 


Estimate No. 5, Akron locks 

Extra work 

Estimate No. 4, Lock 16, Tren- 


1,156 00 
1$0 00 






1,491 17 


10 


Atlas Portland Cement Co. . 
Bowers Conkle Lumber Co. 


Cement delivered at Akron 

Estimate No. 1, lumber contract.. 


1.026 00 
840 01 




Hardware & Supply Co 








Iron and machine work. Akron 

locks 

1 beam f&r bridge at Lock 19. . , . 
Lumber for gates. Lock 16, 




14 
15 


American Scrap Iron Co... 
Henry B. Croxton 


236 82 
35 10 

144 70 












Supplies for engineer's office...'. 

Services new reservoir 

Lumber for Locks 10 and 19 

Paint for Lock 16, Trenton 

Team work and piling, Lock 16, . 
Framing gates, Lock 16 












































Paint material for Lock 16 






Wxtiiams Foundry Co 

Harter & Milar 

Osborn Engineering Co 

C E. Perkins 

J. A, Hanlon 

Robinson Book Store 

Pay roll No. 1 

Pay-roll No. 2 






















30 


Expense account December 

Stationery for County Surveyor, 


86 31 


31 


J. A. Hanlon and others, engi- 




32 


J, A. Ochres and others, reser- 






S, Palmer and others, labor waste- 












M. Heiser and others, carpen- 






Total for month 













$10,616 80 



■ioyGoogle 



ANNUAL REPCMIT 

ABSTRACT OF MONEY PAID — Continued. 



i 


To Whotn. 


And For What Paid. 








JaniMry. 1907. 

Estimate No. 6. Akron locks 

Extra work, Akron locks 

Estimate No. . I, Akron locks 

Extra work. Akron locks 

Estimate No. 6, Akron locks .... 

Estimate No. 2, lumber for 












S W. Parshall 


1,171 78 








5 
6 
7 


McGarry & MeGowan 

McGarry & McGowan 

Bowers. Conkle Lumber Co" 


517 S7 




Iron work for Akron locks 

Iron pipe" for draining locks 17 
and 18 




9 


J\meriean Scrap Iron Co... 


16 70 






1 20 


























Commercial Printing Co... 








Supplies for engineer's office 

Lumber for culvert lock 8 

Plumbing and supplies, office 




l(i 


W. G. Frederick Lumber 




17 


Kraus Kirn Co 








3 21 






3 00 






Blacksiriithind for carpenters 

Board of field party, survey of 












Central Union Tel. Co 




21 


Telephone service and tolls 

Lumber for county bridge, lock 


23 OS 


23 
24 






SpoiitinR for office building 

Sewer pipe and car service 

Timber hooks for carpenters 

Expense account January 

J. A. Hanlon and others, engrs.. 
J, A. Gehres and others, reservoir 




Peterson & Wright 


382 


28 


J. A. Hanlon , 

Pay roll No. 1 

Pay roll No. 2 


106 46 
926 00 

85 83 


30 


Pay roll No. 4 


M, Heiscr and others, carpenters. 
J. J. McGowan and others, labor 


338 50 
3S1 SO 
















February, 1907. 

Iron work for Akron locks 

Iron work for Akron locks 

Lumber for carpenters, lock 2 

Estimate No. I, contract for 


$28 04 






860 


3 


Summit Lumber and BIdg, 




4 


E. J. McLaughlin & Co.... 
Bowers, ConV-le & Co 




5 


Estimate No. 3, contract for 








10 78 


7 1 Central Union Tel. Co 


Exchange service 


300 
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BOARD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



. Perkins 

J- A. Gehres 

Central Livery Co 

E. Albertson 

Eugene Dietzen Co 

S. Palmer 

Ohio Sun 

News League ,. 

Commercial Tribune Co 

: 1 Pub. Co. 
Leader Printing Co 



. A. Hanlon. . 



Tot&l for month.. 



r. McCourt 

N. Parshall 

McGarrj & McGow. 
" . Adamson 



Taplin, Rice & Co.. 



Co. 



i Heff Bros 

) Hankey Lumber Co 

) I Dodd-Rogers Co 

1 I Bertha A. Young 

i J, C. Ultner & Co 

it Comnaercial Printing Co. . 

1 Beacon Journal Co 

5 Press-Post Printing Co.. 

J Engineering News Co. . . 

7 Review Publishing Co... 

i Plain Dealer Pub, Co 

9 Toledo Press 

} Toledo Blade 

I Harter & Milar 

J Peterson & Wright 

i Central Union Tel. Co... 

i Atlas Portland Cement Co 

5 The M. O'Neil Go 

3 J. A. Hanlon 

1 Pay roll No. 1 



Puid typewriting bill Col 

Reservoir survey 

Livery, J. A. Gehres party, rt 

Board, J. A. Gehres party, reser- 
voir survey . ; 

Office supplies 

Labor and team work 

Advertising canal work 

Advertising canal work 

Advertising canal work 

Advertising canal work 

Advertising canal work 

Advertising canal work 

Expense acct., February 

J. A. Hanlon and others 

M. Heiser and others 



March, 1907. 

Estimate No. 4, Akron locks.. 
Estimate No. 6, Akron locks:. 
Estimate No. 7, Akron locks.. 
Estimate No. 1, iron work, Akron 

Estimate No. 1, iron work, Akron 

Cement delivered 

Lumber 

Repairing cement house 

Supplies for office 

Typewriting contracts 

Stationery 

Advertising reservoir notice... 
Advertising Ohio canal work 
Advertising Ohio canal work.. 
Advertising Ohio canal work.. 
Advertising Ohio canal work.. 
Advertising Ohio canai work,. 
Advertising Ohio canal work. . 

Hardware ....,_ 

Freight on cement delivered... 

Exchange service and tolls 

Cement delivered, est. No. 5... 

Office supplies 

Expense account 

J. A. Hanlon, et al 



$1,844 80 
390 32 

477 43 



48 92 
10 00 
7 50 
4 00 
3 00 
1 40 
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138 ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued. 



And For What Paid- 



Pay roll No. 2.... 
Pay roi! No. 3.... 
G. Johnston.. 



Total for month. . 



M. Reiser, et al 

J. J. McGowan, et al... 
Agent reservoir lands.. 



'. T. McCourt 

'. T. McCourt 

'. T. McCourt 

. W. Parshall , 

_. W. Parshall 

McGarry & McGowan 
Daley Bros. 
Co. 



April, 1907. 

Est, No. 8, Akron locks.. 

Teaming and coal 

Est. No. 7. Akron locks,.. 
Extra work and hauling.. 
Est. No, 8, Akron locks,. 



D. E, Sullivan & Son 

Atlas Portland Cement Co. 
American Sewer Pipe Co. . 

A, Adamson 

Taplin, Rice & Co 

Peterson & Wright 

J, L. Englander 

J, A, Gehres. 

B, Albertson 

Commercial P/-inting Co. . . 
McAllister, Mohler & Co.. I 
H^rry J, Lewis 



D, Atwater & Son 

Heiser & Carpenter 

Wm. Markley 

Atlantic Foundry Co 

S, L. Shaffer 

Eugene Dietzen Co 

B, L, Dodge 

Summit Lumber Co 

Central Union Tel, Co, . 

Honk & Knauss 

R. S, DeHaven 

A. O, Severns 

Joe Smilh 

] J. H. McGuickian 

I Kraus & Kirn Co 

I- Harter & Miller 

I J, A. Hanlon et al 



I J. A, Hanlon et 
I M, HeiScr et al 
I J. J, McGowan e 



Est, No. 1. Bolivar locks 

Est, No, 12, dredgini? 

Cement deliyered, Akron 

Cement delivered, Bolivar... 

Iron for Akron locks 

Iron for Akron locks 

Cement for Akron locks 

Lumber and bulkheads, Barberton. 

Reservoir survey 

Board, J, A, Gehres party 

Blanks 

Furniture Col, office 

Plans and specifications, aque- 
duct 

Cement 

R. R. to S, Park 

Livery at Coshocton , 

Castings 

Blacksmithing 

Supplies engineer's office 

Desk Coshocton office 

Lumber lock 1 , house 

Service and tolls 

Livery. Tuscarawas 

Ore? ping tools for state work 

Drefsing tools for state work, , . . 

Rubber boots for state gang 

Dressing tools for state work, , , . 

Light fixtures engineer's office 

H.irdware, improvement work,. 

Expense account , April, assistants 
and inspectors 

Pay roll No, I 

Pay roll No. 2 

P.-iy roll No. 3 



Total for month. , 
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BOARD OF PUBLIC 1 

ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



May. 1907, 

, McCourt Estimate No. B, Akron locks. .. 

. MeCourt l.ivery and teaming 

■. Parshall | Estimate No. S; Akron locks,... 

McGarry & McGowan I Estimate No, 9, Akron locks 

Daley Bros, Construction 

Co, . .'. Estimate No. 2, Bolivar locks. . 

J, N. Kissner Estimate No, 1, Six Mile dam,. 

J, N. Kissner Estimate No, 1, lock 15, Tuscara- 



I J, N. Kissner 

I Jas. Wildes 

I E. J. McLaughlin & Co. 

1 A. Adamson 

I Taplin, Rice & Co 

f Sharp Fdry. & Mach. Co. . 

Atlas Portland Cement Co, 
American Sewer Pipe Co,. 
John Bimeler 

Peterson & Wright,... 

U, G. Frederick Lumber Co, 

The Russell Co 

M. O'Neil 4 Co 

Commercial Printing Co... 

J, A, Gehres 

Central Union Tel, C. 

Central Union Tel, C' 

Coshocton 

C, B. Henderson, Admx, 

Houk i Knatiss 

Harter & Hilar 

Times Pub. Co 

Eugene Dietzen Co 

Pay roll No, 1 



33 I Pay roll No, 4 

34 I W. G, Johnston 

35 I J, A. Hanlon, ct al,-, 

I 

I Total for month , , 



Enimate No. 1, dredging Wal- 

hondinp canal , , > 

Estimate No. 1, lock 1, south of 

Estimate No, 2. lumber, Akron 

Estimate No, 3. iron work, Akron 

locks 

Estimate No, 3, iron work, Akron 

Estimate No, 1, iron work south 

of Akron 

Estimate No. 7, cement delivered. 
Estimate No, 2. cement delivered. 
Estimate No. 1. lumber for locks 

south of Akron 

Cement for Akron locks 

Lumber for improvement work 

Repairs of engine 

Sut>plie,^ engineer's office, 

Printing for engineer's office 



Exchange s 



and lolls. 



Exchange service and tolls,. 
Engineer's level and rod 

Hardware . 

Notic 



Oct., 1906, 



Plan i meter for engine 

J, A, Hanlon et al engineer, 

H. W. StertVbac'h et'al' S, of Akron, 

M, Heiser. et al, framing lock 

gale 



$1,797 36 

23 00 

2,189 01 

2,194 21 



2 50 
80 00 
15 50 
11 00 
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14() ANNUAL BEPORT 

ABSTRACT OF MONEY PAID — Continued! 



Jl 



28 



P. T. McCourt 

S. W. Parshall 

McGarry & McGowan..;.. 
Daley Bros. Const. Co 

J. N. Kissner 
. N. Kissner 

J. N. Kissner 

Jas. Wildes 

American Sewer Pipe Co. . 

The Peterson & Wright Co. 

Sharp Fdry. & Mafh. Co... 

John Blmeler 

H. B. Croxton 

John Wilson 

Harter & Milar 

U. G. Frederick Lumber Co. 

Taplin, Rice & Co 

Economy Draw Table Co., 



Selvin Woods 

Summit Lumber Co.. 
C. H. Hovt, Ast.... 

Houk & Knauss 

Ruggles-Gale Co. ... 
Adams & Gleason... 
Wm. Markley 



Coshocton Light & Heat Co. 

E. O. Seiey 

D. E, Sullivan & Son 



T, McCourt 

). Crisp & Son 

ni ' Central Union Te!. Co., Co- 

I shocton 

32 I Citizens' Tel. Co 



And For What Paid. 



Jme 1907. 

Estimate No. 10, Akron locks.. 
Estimate No. 9, Akron iocks. .. 
Estimate No. 10, Akron locks.. 
Estimate No. 3, Bolivar-Zoar. . . 

Estimate No. 2, Tuscarawas 

Estimate No. 2, dredging Wal- 

honding canal 

Estimate No. 2, Six Mile dam.. 
Estimate No. 2, lock 1. Barberton. 
Estimate, cement delivered per 

contract 

Estimate, cement delivered per 

Estimate, iron work for locks... 
Estimate, lumber for lock gates. . 
Estimate, lumber for lock gates. . , 

Estimate, framing lock gates 

Hardware 

Lumber 

Iron work for locks, Akron 

Drawing table engineer's office a 

Coshocton 

Hauling pipe , 

Lumber 

Avernarius Carbolineuni 

Livery at Tiiscarawas 

Stationery for Coshocton office... 

Boats and stakes 

Livery at Coshocton to Six Mile 

Fixtures and lighting, Coshocton 

Rent of engineer's office, Cosh- 



Esiimate No. 13, dredging Akron- 
Cleveland 

Livery bill 

Sewer pipe, Akron 



33 I J. A. Hanlon, Assts. and 

I Inspector? 

.14 ' Pay roll No. 1 

35 I Pay roll No, 2 

36 Pay roll No, 3 

! Total for month 



Exchange sen 

Exchange ser 

September , 

J, A. Hanlon 
W. L, Bender 
W, Heiser et 
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BOARD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — Continned. 



And >For What Paid. 



P. T. McCourt..'. 

P. T, McCourt 

S. W. Parshall 

McGarry & McGowan. . 

James Wildes 

Burns & Engel 

Daley Bros, Const. Co. , 






p Portland Cement Co. 

American Sewer Pipe Co.. 

The Peterson & Wright Co. 

n i Wright 
ighlin & Co 

D, E, Sullivan & Son,,.. 

Sharp Filry. & Mach. Co 
John Bimeler 

Fauver & Renkk 

John Wilson 

Osborn Engineering Co.. 
Commercial PrintinB Co. 

Eugene Dietzgcn Co 

Underwood Typewriter C 

, Albertson 

t Central Livery 

I M. Heiser 

) Harter SMilar 

I Houk & Knauss 

} Geo. Marklev 

) I Central Union Td, Co 

1 Summit Lumber Co 

> Toledo Newspaper Co... 

1 The Ohio Sun 

7 M. O'Neil & Co 



July. im. 

Estimate No. 11. Akron locks. -. . 

Estimate No. 10, Akron locks... 
Estimate No. 11, Akron kicks... 
Estimate No. 3, Barberton locks.. 
Estimate No. 1, Wolf Creek aque 

duct 

Estimate No. 3, locks, Bolivar- 
Estimate No. 3, dredging Wal- 

honding canal 

Estimate No. 8, cement delivered, 
. Akron 
Estimate No. 4, cement delivered, 

Bolivar- Zoar 
Estimate No, 2, cement delivered, 

Akron . 

Account for pipe, sand and lime. . 
Estimate No, 3, lumber, Akron 

Estimate No. 15, dredging, Akron 
Cleveland , .,, 

Account for iron and bolts. . 

Estimate No. 3, lumber for locks, 
Bolivar-Zoar 

Estimate No, 1, lock 12, Canal 

Estimate No, 2. framing lock 

Testing cements 

Stationery for engineer's office.. 

Blue print paper 

Typewriter for Coshocton office... 



I Poardin?. J, A. Gehres and a 
,1 Livry for J, A, Gehres and assfs,| 
. I R, R. fares, self and asst's trips to | 

I Brecksvilie I 

I Hardware for imp, work. Akron, ,1 

. ; Livery at Tuscarawas 

,1 Livery, Coshocton to 6-Mile dam. 



. . I Exchange service and tolls 

, . ! Li'mbcr for lock work 

, . I Advertising proposals Akron ri 
,.l Advertising proposals Akron r 
, . I Stationery, e n g i n e e r 's office, 



Akr( 



;:i I A, Hanloi 
t inspectors 
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ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued. 




Total for month. . 



J. N. Kissner. . 
Total 



Taplin, Rice & Co.. 



P. T. McCourt 

S. W. Parshall 

McGarry & McGowan. . . 
D. E. Sullivan & Son... 

James Wildes 

Burns & Engel 

A- A. Likens 

I 

I Franklin Bros 

I E. J. McLaughlin & Co. . 

I Daley Bros. Const. Co. . . 

I Daley Bros. Const. Co... 

' Fauver & Renick 



W. L. Bender et al. engineers and 

inspectors 

M, Heiser et al; carpenters... 
Extra work, lock 15, Tuscarawas. 



1,191 00 
433 50 
74 21 



' Final Estimate. 

Rebuilding lock No. 15 at Tuscara- 
was. O. Third and tinal * ' 
mate, amounl' due 



Fieial Estimate. 



August 1907. 

Estimate No, 12, Akron locks. . 
Estimate No. 11, Akron locks. . 
Estimate No. 12. Akron locks. 
Estimate No. 16, dredging Ohio 

Estimate No. 4, locljs south of 

Estimate No. 2, Wojf credc aque- 
duct 

Estimate No. 1, Little Cuyahoga 

Estimate No. 1, State Mill reser- 

Estimate No. 4. lock lumber, 

Estimate ' No.' iiiocits "6 to 10,' 

I south of Akron 

I Force account hill, retaining w 

I and spillways 

I Estimate No. 2, lock 12, south of 

Estimate No, 4. dredging Wal- 
hoiiding canal 



$111 OS 

$111 05 



2,792 81 
271 58 
614 70 

149 40 

486 00 

250 57 

1,482 53 

480 15 

1,001 79 

1,045 23 
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BOARD OF PUBLIC WORKS. . 

ABSTRACT OF MONEY PAID — Conlinued, 



,1 

■s 

i 


To Whom. 


And For What Paid- 


■ Amount. 






Estimate No. 3. Six Mile dam. . . . 
Bill for fender piles, lock 15, Tus- 


2,137 M 














Estimate No, 2, lumber for lock 












Estimate No 3. framing and erect- 






Atlas Portland Cement Co. 
American Sewer Pipe Co, . . 
The Peterson & Wright Co. 
Sharp Fdry. S: Mach Co.,. 

Beacon Journal Co 

Repository .Priming Co 




18 
19 

21 


Estimate No. 9, cement delivered. , 
Estimate No. 5, cement delivered. 
Estimate No. 3, cement delivered. 
Estimate No, 4, cast and wrought 


1,413 80 

1,459 62 
509 96 


22 


Advertising notice to contractors, 




23 


Advertising notice to contractors. 




9i 


Advertising notice to contractors. 






Akron Times Pub. Co 

Plain Dealer Pub. Co 

Press-Post Printing Co.... 
McAllister. Mohler & Co. . 




25 


Advertising notice to contractors, 




26 


Advertising notice to contractors, 




27 


Advertising notice to contractors, 




28 


Advertising notice to contractors, 




29 


Filing case for engineer's office, 






Supplies for engineer's office, 






Central Union Tel. Co.. 




31 




2 10 


33 


Central Union Tel. Co., 


Tolls, month of August and ex- 






Central Union Tel, Co., 

Coshocton 

Citizens Tel. Co., Coshoc-.. 




33 






34 


Tolls 


1 90 


35 


Summit Lumber and BIdg. 


Lumber for carpenters on Ira- 






U. G. Frcdfl-ick Lumber Co, 




36 


Lumber for carpenters on im- 










■w 




Bill for sewer pipe, weigh lock,,.. 
Ice for office, lock 1, July and 






Klages Coal & Ice Co 

Clark Bros., Coshocton 

Geo, Marklev, Coshocton,, 
Harter & Mi!ar 


3 83 














42 

■ 


Hardware for carpenters, imp. 
work 


18 83 
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ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued. 



> 

- 

1 


, To Whom. 


And For What Paid. 


Amount 


4S 




Material and work, iron work for 












Expense account, assc's and iosp's. 
J, A. Hanlon et al, engineers and 




•f. 


Pay roil No. I 














M. Heiser et al carpenters 

Allowance on account, Brecksville 




















$22,115 81 
$934 36 






September, 1907. 
Estimate No. 12, Akron locks 










Estimate No. 1. lock 13, Lockport 

Estimate No. 13, Akron locks 

Estimate No. 17, dredging 

Estimate No. 5, locks south of 




4 
5 


McGarry & McGowan 

D. E. Sullivan & Son 


1,226 7* 
1,938 98 






953 38 




Estimate No. 3. Wolf creek aqne- 








430 75 




Estimate No. 3, Little Cuyahoga 












Estimate No, 3, State Mill reser- 






Daley Bros. Const. Co 

Daley Bros. Const. Co 




10 


Estimate No. 6, locks south of 


3 085 6» 


11 


Extra work, Bolivar-Zoar locks.. 

Estimate No. 3, locks south of 


286 82 






1 735 33 




Estimate No. 4, Six Mile dam. . . . 
Estimate NoT 4, dredging Wal- 


2,447 73 














15 
Ifi 
17 


American Sewer Pipe Co... 
The Peterson & Wnght Co 
Sharp Fdry. & Mach. Co.. 

John Wilson 

Ohio Corrugated Culvert 


Estimate No. 7, cement delivered. 
Esiimate No. 5. cement delivered. 
Estimate No. 5, iron for locks 


5.443 74 

417 80 


18 
IP 


Estimate No. 4, framing lock gates 
Metal culvert for Dorsey Run, 


180 00 


20 1 C. H, Hoyt. Agt 


Carbolineum for painting lock 


68 90 


21 


Massillon Iron & Steel Co. . 
Davton Glohe Iron Works 


36-inch pipe for reservoir gate 

Gates and hoists for Walhonding 


53 10 






23 1 Isaac Leisey Brewing Co.., 


Rent for building, Akron, for 


60 00 


24 1 J. C. Ulmer Co 


Leveling rod and repairs on level. . 


19 50 
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fiOARD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — Continued. 



1 

6 


To Whom. 


■ And For What Paid. 


Amoupt, 


25 


Bowers, Cankle Lumber Co. 
Bowers, Conkle Lumber Co, 


Estimate No, 4, lumber for Akron 


109 TO 


26 


Extra bill of lumber delivered.... 
Accounts, iron work for Akron 


244 26 




Summit Lumber. and B\dg. 




28 


Lumber for improvement work, 






Star Planing Mill Co 

Akron Times Pub. Co 

News-Democrat Pub. Co.. 

Commercial Printing Co... • 




29 


Wooden sounding rods, dredge 




30 
31 


.Advertising notice of road petition. 
Advertising notice to contractors. 


16 65 


^ 








Office rent Coshocton, quarter 






Central Union Tel. Co 

Citizens' Tel. Co 

Geo. Markley, Coshocton.., 
Clark Bros,. Coshocton,,.. 
Central Livery, Akron 




34 


Exchange service to December 81, 




3S 


Exchange service to December 31 




36 

37 
38 


Livery to 6-mile dam, September. 
Livery to 6-mile dam, September. 
Livery, reservoir and Cuyahoga 


9 00 
3 00 




Lumber for Likens' work 










41 

42 


Eugene Dietigen Co 

Atlantic Foundry Co 


Blueprint paper, Akron office 

Castings, minor structures, Akron. 
Lumber for Little Cuyahoga feeder 


3 36 
280 










Hauling cement, Barberton 

Hauling metal pipe to Dorsey 




45 


Fred Beulenmiller 






Corn destroyed, Walhonding 












For gravel furnished Supt Hatch. 
For labor at dam near lock 21 , for 












McGarry ft McGowan 


37 40 


49 


Bill for extra cutting stone, old 


211 66 




Hardware for carpenters, lock 






J. A. Hanlon. et al 

Fky roll No. 1 , J. A. Han- 




51 
52 


Expense account, assfs and inspr's 
Engineers, asst's and inspectors.. 


139 U 


53 


Pav roll No. 2. W. L. Ben- 


1,004 00 


-54 


Pay roll No, 3. M. Heiser. 


Carpenters, framing Akron locks. 





Tolal for month 






$27,614 19 
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ANNUAL REPCMtT 

ABSTRACT OF MONEY P AID — ContinueA 



1 

1. 

1 


To Whom. 


And For What Paid. 


.™™. 




Final Estimate. 
E. J. McUughlin & Co.... 

Total 


September. 1907— Supplemental. 
Lumber delivered at Akron, for 


$729 oe 








$729 0« 

$507 82 




Final Estimate. 
The Peterson & Wright Co. 


September. 1907— Supplemental. 
Cement delivered at Akron, Ohio. 




$507 82 
$«95 49 




Final Estimate. 
Atlas Portland Cement Co. 


September, 1907— SupplemenUl. 








$695 49 
$413 27 






October, 1907. 
Estimate No. 13. Akron locks.... 










Estimate No. 13. Akron locks 

Estimate No. 2. LockpOrt 

Estimate No. 14, Akron locks.... 
Estimate No. 18, dredgingA and C 
Estimate No. 6, locks 1 and 3 








2,073 74 
5S3 31 

2.120 CO 


5 
.6 


McGarry & McGowan 

D. E. Sullivan & Son 












Estimate No. 4. WoH creek aque- 
duct 








-239 40 




Estimate No. 3, Cuyahoga feeder 












Force account work, Brecksville. . 
Turning hollow quoins, Akron 




12 


E. J. McLaughlin & Co. . . . 

Daley Bros, Const. Co 

Daley Bros. Const. Co 




13 


Estimate No. 7, locks 6-10 in- 












Estimate No, 4, locks 11 and 12.. 




1(t 


John Wilson 


234 00 


17 


The Peterson & Wright Co. 


The Peterson & Wright Co.. 




18 1 Pay roll No, 3 












Total for month 


$13,778 49 
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BOARD OF FUBLIC WORKS. 

ABSTRACT OF MONEY P AID — ContitmeA 



1 

■s 


To Whom. 


And For What Paid. 


Amotuit 






Novtmbtr, 1907. 

Estimate No. 14, Akron locks.... 
Estimate No. 8, locks 6-10, sotrth 


$190 91 


2 


Daley Bros. Const. Co 

Dalqf Bros. Const Co 

Daley Bros. Const. Co 

Daley Bros. Const. Co 

McGarry & McGowan 


8 


Extra bill, lock 6, south of 




4 


Extra bill, lock 14, south of 




5 


Estimate No. 2, lock 14, sotith of 


1,W12S 
8S3M 


■ 6 


Estimate No, 15, Akron Jocks 

Estimate No. 4, lumber for locks 










Estimate for iron for locks sotith 


S8 74 


9 


Sharp Fdry. & Mach. Co,.. 


1,000 M 
















■ 





ABSTRACT OF MONEY PAID. 
Improvement Northern Division Ohio Canal, between Qeveland and Dresden, bj 
J. A Hanlon, Engineer Ohio Canal, tn the month al October, 1907. 



1 


To Whom. 


And For What Paid. 


Amount. 






October. 1907. 
Estimate No. 5, rebuilding S-mile 












Estimate No. 6, dredging Wal- 






American Sewer Pipe Co. . . 
Sharp Foundry & Mach. Co. 
Dayton Globe Iron Wks. Co. 




3 

4 
5 


Estimate No. 6. cement furnished. 
Estimate No. 6, cost wrought iron. 
Head Gate and hoist, 6-niile 


1,216 85 
46 62 








7 


Reed Deeds & Son 


Estimate No. I, Sluiceway, lock 






1 beam for double sluice, Navarre. 




9 


Summit Lumber and Bldg. 








Akron ;. 


80 54 
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ANNUAL REPORT 
ABSTRACT OF MONEY PAID- 



1 

•s 


To Whom. 


And For Wh«t Pai . 


Amount. 










11, 


Citizens' Tel. Co.. Coshoc- 






1^ 


Central Union TeL Co 

Central Union Td. Co., 




1 TS 


18 


Exchange service and tolls, office. 






The J. C UlmeJ Co 

Thf American Scrap Iron 


82 80 








16 










Hardware, Akron lock woric 

Coal furnished Likens at Feeder 




17 


Geo. Crisp & Son 






The M. C. Nutt Co 




18 
19 


Supplies for Akron office and supt. 
Livery tor engineer's office 


30 48 








?1 


W. L Smith 


Castings and freight to Navarre.. 
Expense account, engr's and assfs. 


2 00 


















W L Bender et a1 . 














$8.885 21 




S W Par»hall 


Novtmber. 1907. 
Estimate Mo. 14, locks 8-14. 






$498 91 




Estimate No. 3, lock 13, south of 




American Sewer Pipe Co. . . 




8 


Estimate No. 8, cement delivered 


1,216 35 
2,616 69 




Estimate No. 4, new reservoir.... 
Estimate No. 5, locks 11 and 12, 


n 






D. E. SuUiyan & Son. 

D. E. Sullivan St Son 

John Wilson 




6 


Estimate No. 19, dredging, Akron 








467 50 


^ 


Estimate No, 6, framing lock 












Boarding engineers, Gehres and 

Bender 

Cement for Six Mile dam 

Boarding T, D. Paul and party... 
Hardware for imp. carpenters.... 




10 

11 


A. H. Thompson & Son. . . . 
Mary J Jones 


29 00 

221 00 

425 










Akron'Tent & Awning; Co. . 






Livery. Canal Dover, Jan. to Nov. 
Boat and lumber to Six Mile dam 
Livery to Six Mile dam. 2 months 
Livery to Six Mile dam. 3 months. 




IS 

16 
17 

in 


Gleason Lumber Co ! 

CTarlc Bros. Ljvery 

Marxley Bros 

Central Livery, Akron 

Robert HuK & Son 

Bnrdette L. Dodge 


18 60 
11 00 
20 00 

18 00 


19 
SO 


Lumber for sluice at Navarre 

Crating and cartage desk 


9 11 

350 
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BOAKD OF PUBLIC WORKS. 
ABSTRACT OF MONEY P AID — Cbittiiiued. 



■s 

1 


1 

To Whom. 


And For What Paid. 


Amount 




Eagene Dietzen Co 

at««is' Tel. Ca, Coshoc- 






22 




300 
4S5 


28 


Central Union Tel. Co., 




24 


Central Union TeL Co., 


Tolls. November, exchange ser- 






Star Planing Mill Co 

Summit Lumber and BIdg. 


7 20 


25 


Sounding pole for drtdge in- 


8 00 


26 


Lumber improvement work, 

Akron 4 

Expense account, engineers and 






■ 


47 62 




Pay roU No. 1 
















M 




Mr. Heiser et al, carpenter lock 






J N Kissner 




ftl 


Estimate No. 6, rebuilding Six 


















$11,568 « 
$193 83 


32 


Bowers-Conkle Lumber Co. 
I<lnal Estimate. 


November. 1907 — Supplemental. 








Final Estimate. 
A. A. Likens 


39 48 


<M 


Masonry contract, Little Cuya- 






Total 












$303 97 
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AHKUAL REPORT 



ABSTRACT OF MONEY PAID. 

By John A. Hanlon, Engineer Northern Division Ohio Canal between Oeveland 
and Dresden, at Portage Lakes. 



> 

1 


To Whom. 


And For What Paid. 


Amount. 




Estimate. 


Oclobtr. 1907. 
Estimate No. 3, State Mill reser- 








$2,689 28 












$2,689 28 




1 



ABSTRACT OF MONEY PAID. 
By Charles Cooper, Superintendent Sub-Division No. 1, Grand Division No, 3, 
Miami and Eria Canal, for Material and Labor for the Maintoiance and 
Repair of the Public Works. 



> 

■s 

1 


To Whom. 


And For What Paid. 


Amount. 






December, 1906. 


$2 85 
2 20 


■> 


E C Booth 
















Feeding and furnishing horse and 












House rent for canal collector at 










6 


House rent for lock tender at 












House rent for lock tender at 












Feeding state boat team No. 1, 






Henry F Eyler 






Feeding state boat team No. 2, 






















12 














U C. C. Fauts 

15 Frank Koehler 

18 Wm. O'Connell 










Labor 


63 00 
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BOAttD OP PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — ConthmeA 



And For What Paid 



a. Winner 

1. Sheedey 

James Aylward . . , 
- . Bell Tel. Co.. 



V. Denny 

Emil H. Guth 

Pay roll No. 1 

P^ roll No. 2 

Officers pay roll 

Total for month.. 



Repairing harness 

Watching dredge and boat.... 

Watching dredge and boat 

Telephone for canal collector's o£- 



3 9S 

14 4P 

11 00 

15 60 
39 00 

~1S 00 



274 12 
HO 25 
589 le 



C. Booth 

J, W. Sullivan... 
Chas. Cooper . . . 
Chas. Cooper . . . 
J. W. Sullivan... 
James Aylward . 
J. W. Gorman.. . 

John Sawyer . . . 



Wm, O'Connell .. 

J. W. Gorman 

Fred Blursch 

Henry F. Eyler.. . 

Geo. Daiker 

Will T. Cressler . 

John MuHer 

"■■ ier & Daiker.. 

John Gilb 

Chas. E. Perkins. 

Officers pay roll. . 

Pay roll No. 1 

Pay ro'll No. 2 



lanuary. 1907. 

Expense account 

Expense account 

Furnishing and feeding horse... 
Rent for canal col. at Lockland. . 
Rent for lock tender at Lockland.'. 
Rent (pr lock tender at Crescent- 

ville 

Watching dredge No. i at Miamis- 

burg 

Watching dredge No. 6 at Lock- 
Watching flume at Lesourdsville. 
Feeding state boat team No. 1 









Feeding state boat team No. 

and car fare 

Labor, telephone andl sacks. . . . 

Bands on stamps 

Coal 

Collector's bills 

Teaming 

Traveling expenses as chief i 

gineer 



$1 70 
1 00 

61 75 



6 00 
15 75 

15 50 

62 00 
10 50 

23 60 



11 58 
544 16 

255 75 

110 77 
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ANNUAL REPORT 
ABSTRACT OF MONEY PAID — Continiied. 



1 

6 
2 


To Whom. 


And For What Paid. 


AmotinL 






FebTMry, 1907. | 






E. C. Booth 










47 30 






Feeding and stabling; horse 

Rent for eanal collector at Lock- 


















Rent for lock tender at Lockland. 
Rent for lock tender at Crescent- 


8 00 
















Feeding and stabling state boat 
team No. 1. and car fare 

Feeding and stabling state boat 
team Na 2 ud car fare 

Telephone for supt. residence and 








23 35 


10 


Cin. and Sub. Bell Tel. Co. 
C Crane & Co 


31 80 




















Telephone for canal collector at 






Chas. C. Denny 




14 




7 36 


11 




14 24 






























































$1 207 04 




Fred Maag 


March, 1907. 


$2 15 
























1 50 












J W Sullivan 


Rent for canal collector at Lock- 










7 * lames Aylward 


Rent for lock tender at Lock- 


8 00 


8 J. W. Gorman 


Rent for lock tender at Crescent- 


6 0« 


9 1 Chas. Cooper 

10 1 Fox Paper Co 

11 Schafer Rubber Co 

12 I. W. Gorman 


Furnishing horse one month 


20 OO 
3 75 


Leather soled rubber boots 


15 00 
7 00 






14 Fred Blursch 

1 


Feeding state boat team and car 
fare 


S455 
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BOARD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID— Continued. 



j 

6 


To' Whom. 


And For Wlut Paid. 


Amounf 


1F> 


Gin. Bell Tel. Co 


Telmhone fof eanal collector's 








16 00- 




















Feeding state boat team No. 1, 






C E Perkins 




















Pay roll No 1 
































$1,416 88 






AprU, 1907. 








^90 






Feeding and use of horse 

House rent for canal collector, . . 

House rent for lock tender 

House rent for lock tender 






T W SuUivan 


8 34 
























Feeding state boat team No. 1 








14 44 




Doctoring state boat team No. 1.. 


































U 










Traveling expenses for April, 






















275 24 












Total for month 

Fred MaaK 








$1,087 58 
$2 66- 




May. 1907. 






a 




























Furnishing and feeding horse 










R 






7 06- 






Rent canal collector's office at 
Lockland 








8 34 
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ANNUAL RSPOitT 

ABSTRACT OF MONEY PAID — Continued. 



James Aylward . 
J. W. Gorman... 
Fred Blursch . . . 



And For What Paid. 



Hiriry F. Eyler 

Cin. Sub. Bell Tel. Co.. 



W. A. Thomas 

Lockland Lumber Co 

John Muller '. , 

F. E. Martin , 

L. Krofzi);: 

Frank Koehler 

C. C. Foufs 

nllenghey Chemical Co.. 

Cbas. E. Perkins 

H. W. Meacham 

Officers pay roll , 

Pay roll No. 1 

Pay roll No. 2 

Pay roll No. 3 , 



Total for monlh.. 



E. C. Booth 

Chas. Cooper . . 
Chas. Cooper . . 
J. W. Sullivan.. 



7 1 Fred Blursch . 



I Ritter Har 



Co. 



I Raslus Rupp 

I R. V. Denny 

I Caldwell & Iseminger... 
I Cin. Sub, Bell Tel. Co.. 

I W. A. Thomas 

I Fred R. Smith 

I Rmil H. Guth 

1 Chas. E. Perkins 



I 



Rent canal lock tender at Lock- 
Rent for canal lock tender at Cres- 

centville 

Feeding state boat team No. 1 

and car fare 

Feeding; state boat team No. 2 and 

car tare >. 

Telephone tor canal office at 

Lockland 

Filing saw 

Lumber 

Coal 

Blacksmithing 

Repairing harness 

Ha rdware 

Hardware 

Oil 

Expense as chief engineer 

Expenses as asst. engineer 



June, J90T. 
Expense account 

Feeding and furnishing horse... 
Rent for canal collector at Lock- 
Rent for lock tender at Lockland, 
Rent for lock tender at Crescent- 

ville 

Feeding state boat team No. 1 and 

Feeding state boat team No. 2 and 

Repairing harness 

Watching state boat 

Carpenter and car fare 

Lumber 

Telephone for supt. residence... 
Sharpening saw 

Blacksmithing 

Traveling expenses as chief en- 
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BOARD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — ContinueA 



7 
> 

■s 

■i 


To Whom. 


And For What Paid. 


Amount. 


Officoro luv mill 


















159 24 










$1,373 54 

$2 40 
1 46 


1 

2 
3 

4 




■ July. 1907. 




















Furnishing and feeding horse 

Rent for collector at Lockland.. 
Rent for lock tender at Lockland. . 
Rent for lock tender at Crescent- 




a 


W Sullivan . 


8 34 






















Feeding state boat team No. 1 and 








23 40 




Feeding state boat team No. 2 and 






Cin. Sub. BeUTd. Co 


25 85 


11 


Telephone for canal office at Cin- 








53 90 


n 




Traveling expense as chief en- 






H. W. Meacham 


12 00 


14 


Traveling expense as assistant en- 






The Ruggles-Gale Co 


26 80 


15 


Ledgers for canal collectors 


1 76 
























50 00 




Total for month 








$1,266 80 
$48 00 




July, 1907. 
Repairing Dredge No. fl. 








3 


Mcllvain & Speigel 

Richardson Paper Co 


Supplies and labor on boiler 


17 70 










'Lockland Lumber Co 


















■>"oo 






Carpenlcr work 

Oakum ,,,....>,-.,,., 




.10 


Consolidated Boat Stave Co 


sso 
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ANNUAL REPORT 
ABSTRACT OF MONEY PAID — Continued. 



1 

1 


To Whom. 


1 
And For What Paid. | Atnouni. 

! 












Pay roll No. 1 




93 62 




Total for month 








$708 IT 

1SS 




Auguil. 1907. 




J. W. SuUivsm 
















Feeding and furnishing horse.... 

Rent for collector at Lockland 

Rent for lock tender at Lockland. . 
Rent for lock tender at Crescent- 


20 00 














7 


. W Gorman . . . 






Cin. Sub. Bell Tel. Co 

Cin. Sub. Bell Td. Co 




e 

9 




U20 




Feeding state boat team No. 1 












Feeding state boat team No. 2 

and car fare and telephone 

Blacksmithing state boat No. l..| 

Machine work on dredge No. 6.. 
Machine work on dredge No. 6.. 
Machine work on dredge No. 6.. 
Supplies and pipe fitting on dredge 




1" 


Emil H. Guth 


42 76 
8 78 








14 


Fnipre Machine Co 


30 85 
3 00 


16 

17 


Richardaon Paper Co 


520 






























C C Fouts .. .. 




26 63 










oil 




Cook 


20 00 






Traveling expense for Aug., 






























50 00 












Total for month ;... 












September, 1907. 


















50 00 












E, C Booth 


Expense account 


1 60 
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BOARD OF PUBUC WORKS, 
ABSTRACT OF MONEY P AID — Contmned 



:> 

d 


To Whom. 


And For What Paid. 


Amount. 














Feeding and stabUne horse 

House rent for colfeclor, Lock- 


















House rent for lock tender, Lock- 






J. W Gorman 






iHouse rent for lock tender, Cres- 










8 


Feeding state boat team No. 1... 
Feeding state boat team No. 2.. . 












joTSuirmlnn' ■;.■.■;.■.";.";."." 






Tom Connor 








Gin. Sub. Bell Tel. Co 




IS 00 


























Edward VanBargen 
























Coal 


7 50 


• ?0 




Tiaveling expenses as chief en- 












Traveling expenses as assistant en- 






Total for month 












$1,285 61 
$544 16 




Octoher, 1907. 
















































4 

5 
















Rent tor canal collector, Lock- 












Rent for lock tender, Lockland.. 
Rent for lock tender, Crescent- 




S 














Feeding and stabling state boat 

team No. 1 and car fare 

Feeding and stabling stale boat 








26 10 














1^ 


Edward Von Bargen 

Lockland Lumber Co 


















15 


John RylinK & Son 


Tents 


36 00 
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ANNUAL HEPCWT 
ABSTRACT OP MONEY PAID — Continued. 



i 

1 


To Whom. 


And For What Paid 

- 


Amount 




C. C, Foms 












1A 


Chaa E. Perkins 


Traveling expense as chief en- 






Total for month 












fl,34B 48 
$3 50 




November, 1907. 








% 




















Rent for canal collector, Lock- 












Rent for lock tender, Lockland.. 
Rene for lock tender, Crescent- 






J W Gorman 






Fted BluMch 




ft 


Feeding Slate boat team No. 1 






Henry F. Eyfa« 




» 


Feeding state boat team No. 2 




















nu^v^-it^im^ 




12 


Cin. &Sub. Bell Tel. Co., 


Phone for coHmIoi's office at 


























16 


Empire Machine Co 


Machine work on dredge No. 6. . 


38 05 














Traveling expenses as chief en- 






W. F. Ryan 

H. W. Meacham 




20 


Traveling expenses as chief en- 




21 


Traveling expenses as assistant 






.T""!!".. :;:::::::::::::::::::: 






































$1,338 99 
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BOARD OF PUBLIC WORKS, 

ABSTRACT OF MONEY PAID. 
By John O'Connor, Superintendent Division No. 3, Sub-Division No. 2, 
~ iterial and Labor far the Maintenance and 




Elmer Wombold 

I Central Union Tel. Co. 
I Lincoln Evans 



I Edw. McConi 



Makley & Ryder 

John O'Connor 

Davton Felt Roofing Co, . 

John Bushnell 

Piqua Home Tel. Co 

George Heidle 



B. Wissman 

Frank Grundish .... 

I Central Tel. Co 

I C. E. Perkins 

I Officers pay roll 

I Pa- roll No, 1 

1 Pay roll Nos. 2 and 3 

I Total for month.. 



December, 1966, 



as collector at DayKiB. , 

Office at Dayton 

Keeping team and expenses as 

foreman 

Keeping team and expenses as 

foreman 

Shoeing for Dayton team 

Expenses as sttperintendent 

Roofing for lock house at Dayton, 

Shoeing for Piqua team 

Phone for foreman at Piqua 

Spouting for lockhouse at Lock- 

Blacksmith work at Lakeview. . 
Earth for bank of Lewistown r 

Tolls at Lewistown Reservoir. 

Spikes used nii bank Lewistov 
Reservoir 

Livery at Miuslcr by supt 

Phone rent ;»t Dryden Lock.... 

Phone for superintendent 

Traveling expenses as chief en- 
gineer 



sa 2ft 

4182 



15 00 
497 66 
204 87 
801 61 



1 I Elmer Wombold . 

2 1 Frank C. Davies . 

3 I Lincoln Evans . . . 
I 

i I Edw. McConnell . 



Expenses as collector at Dayton.. 
Expenses as collector at Piqua. .. . 
Keeping team and other expen- 



, 7 I Central Union 
a I John Bushness 



Phone for collector's office 

Phone for locktender at Dryden 

two months 

Tel. Co I Phone for super'tendent at Day- 



Iron and blacksmith work by Mc- 

I . I Council 

I Angle Hardware Co I Hardware by McConnell, fore- 



8 00 
i 35 



=y Google 



ANNUAL BEVOST 

ABSTRACT OF MONEY PAID — Continued. 



J 


To Whom. 


And For What Paid, 


Amount. 


10 


Fisher & Fhilippl 


Harness repairs by McConnell, 






Lumber by McConnell for Port 












Livery 1^ supt. month of Dec., 












Livery by supt. month of Jan., 












Livery by supt. at Dayton 

Livery by supt. at Sidney 

Livery by supt. at Huntsville 

Livery by supt. at Minster 

Spikes for reservoir bank 

Expenses as superintendent 

Messages from Lewistown reser- 




n 


M. M. Mclntire 


6 00 




Jesse Shon 


3 25 








ti^ 




4 04 








iO 


Huntsville Bell Tel. Co.... 


70 




Lumber spiked on piling at Lewis- 












Lumber spiked on piling at Lew- 
















.■24 
-?5 


The United Tel, Co 


Tolls at Lewistown reservoir. . 
Traveling expenses as chief en- 


2.16 
















i Pay roii No 3 














$1 ,554 S3 

$4 05 
3 25 


1 
5 




February. 1907. 


Chas H Cook 


Blacksmith work , 

Keeping team and expenses as 














Keeping team and expenses as 






Central Union Phone Co... 
J H Funk 




5 


Phone rent and tolls for supt. 




n 


Sacks tor Lewistown reservoir 








I 20 


7 1 A. O. T. Andrus 

1 


Livery at Lewistown reservoir for 


. IM 


? 

9 
TO 
IT 


The United Tel Co 


Tolls at Lewistown reservoir 

Expenses as superintendent 

Phone rent for collector's office, , 
Traveling expenses as chief en- 


1 65 
63 50 


Central Union Tel. Co 


3 50 




9 90 










210 32 


1 Total frr month 




S802 18 
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BOARD OF PUBLIC WORKS, 

ABSTRACT OF MONEY PAID — Continued. 



And For What P:.id. 



Elmer 'vV>i::-.bold 

Frank C. Davies *. .. ■ 

Lincoln Evans 

Edw. M'cConnell 

Central Union Tel. Co.... 

Clem L. Kimtnel 

Chas. H. Cook 

Michael M_<>ran 

Makiej & Ryder 

'~' IS. A. Gump 

Frank Grundish 

John O'Connor 

Central Union Tel. Co 

C. House 

The Piqua Home Tel. Co. 

John Bushnell 

Henne Bros 

The Angle Hardware Co. 
The Peoples Shoe Store... 
• C. Wood 

C. E. Perkins 

Pay r.;U officers 

I Pay roll Nos. 1, 2 and 3.. 

' Total for month 

Elmer, Wombold 

Frank C. Davies 

Lincoln Evans 

Edw. McConnell 

Central Union Tel. Co 

Chas. H, Cook.'. 

Clem L. Kimmel 

Lincoln Evans 

E. C. Baird 

Central Union Tel. Co 

Albert Shaffef 

Kraus & Trost 

Ella Pings 

Union Station Transfer Co, 
The Independent Tel. Co. 

M. M. Mclntire 

Chas. Shaffer 

I 



March, 1907. 

Expenses as collector at Dayton. . 
Expenses as colleclor at Piqua .... 
Keeping team and other expenses 
Keeping team and other expenses 
Phone rent for collector's office.. 

Tools tor Evans ...■. 

Blacksmith work and iron for 

Livery by superinlendent 

Shoeing fof Dayton team 

Rubber boots for Evans 

Home Telephone Co 

Expenses as superintendent 

Rent of phone and tolls for supt., 

Lumber at Lewistown reservoir. . 

Rent of phone for 3 months 

Horse shoeing for Piqua team.... 
Rubber boots by •McConnell. ..-.. . 

Hardware 

Rubber boots 

Lumber for running plank and 

guard 'gates at Piqua 

Traveling expenses 

April, 1907. 

Expenses as collector at Dayton,. 

Expenses as collector at Piqua... 

Keeping team and expenses as 
foreman 

Keeping team and expenses as 
foreman 

Phone for collector's office 

Blacksmith work for Evans, fore- 
man 

Hardware 

Car fare for men at breaks 

For surveys and making maps. . 

For supt.'s office 

Earth taken to make bank at Troy 

Livery at Tippecanoe City.... 

Earth used to make fill on bank at 
Tippecanoe City 

Team surveying canal 

Tolls at Lewistown Reservoir. . 

Livery at Sidney 

Hauling men to work on Sidney 



3 06 
■2 50 
3 00 



6 40 

5 52 
3 75 
2 50 
5 50 
2 19 
5 50 



5 00 
2 20 
19 00 
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ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued. 



2 


To Whom. 


And For What Paid, ■ 


Amount, 




W F Robins 




6 50 






Services for McConnell's mules.. 














Car fare Piqua to Sidney 

Expense trip to Sidney and Piaua 
Traveling expenses for April 


6 90 






















Pay roll Nos. 1 and 2 

Total for month 


















May, 1907. 








Expenses as collector at Piqua... 
Keeping team and expenses as 


















KcKtping team and other ex- 






Centra] Union Tel, Co 




.1 


Rent of nhones and toll,'! 


8 l.i 










-0 


Alexander Gebharl & Co... 








Livcrj- at Lewistown Reservoir.. 
Tolls at Lewistown Reservoir 




1*> 


The United Tel. Co 
















Lumber tor Lewistown Reservoir 






Frank Stubbs 




14 


Earth for Lewistown Reservoir 






Piling for Lewistown Reservoir 






The W, M- Whitmore'Co.. 




16 


Coa! for collector's office 


12 50 






Shoeing for Dayton team 

Livery at Dayton 




11 






























Traveling expenses as chief en- 






■ 






Traveling expenses as assistant en- 


















Payroll Nos. 1 and 2 






















■ 

Total for month 








*2.482 78 
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BOARD OF PUBLIC WORKS. 163 

ABSTRACT OF MONEY PAID. 

By Elmer Wombold, Superintendent Sub-Division No. 2, Grand Division No. 3. 
Miami and Erie Canal, for Material and Labor for the Maintenance and 
Repair of the Public Works. 



i 
1 


To Whom. 


And For What Paid. 


.Amount' 


1 


Alex Gebhart & Co 


/««<-. 1907. 
Lumber for running boards 


$5 22 
i 00 






Shoeing team, boat No. i 








S 00 


5 
6 

7 


The Ruggles-Gale Co 

A. H. Sc^aeffer & Co 

The Iron Jewett & Venson 
Co 


Ledger for collector Dayton.... 
Hardware tor boat No. 1 

1 light for collector's office 

Rental and messages for supt. and 


3 00 
11 35 


8 


Central Union Td. Co 

Raymond D. Burns 




9 


Expense feeding and keeping team 


20 00 


II 


F. C Davies 








The Piqua Home Phone... 






11 


2 months' rental Home phone... 


3 00 












Blacksmith work for boat No. 2. 






Edw McConnell 




17 


The Piqua Home Phone Co. 

The Angle HsMware Co.. 

Elmer WombolH 

W F Ryan 


3 months' rental for foreman. 




18 
19 


Hardware for repair boat No. 2.. 

Expense as superintendent 

Expense to Piqua and Troy 

Traveling expense as assistant en- 


16 11 
27 35 
















Traveling expense as chief en- 






Pay roll No. 1, officers.... 
Pay roll No, 2 




















Colesville and Tippecanoe City. . . . 


32 CO 








$1,098 35 
$8 00 






July, 1907. 








3 












Material furnished lockhouse No. 






A. H. Schaeffer&Co 




5 


Hardware for state boat No. 1. ,. . 
Timber trucks for state boat No. 1 
Expense as foreman and keeping 


12 28 


7 


R D Burns 






Central Union Tel. Co 

Elmer Wombold 




8 


Rental for July and message aer- 




9 


Expense as superintendent 


59 20 
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ANNUAL SEPCaX 
ABSTRACT OF MONEY PAID — Continued. 



1 


To Whom. 


And For What Paid. 


Amount. 






Expense as foreman and keeping 






The Home Printing Co.... 




11 


Publishing notices at New Bre- 






Lumber for aqueduct at Troy and 






F C Davies 






Expense as collector Piqua 

Blacksmith work state boat No. 2. 
Message service, Lakeview 


7 S5 








n 


United Tel Co 


3 10 




The Piqua Home Tel. Co... 










1ft 


V W Staver 


Ground and damages at ColesvlUe 

Spouling office at Dayton 

Traveling expense as assistant en- 




















Traveling expense as chief en- 








oM«rf 






















Total for month 












August, 1907. 


$5 20 


















John O'Connor 








































Elmer WomboM 








The Angle Hardware Co... 
The S. Zollinger Co 


























Central Union Tel. Co 








Earth used in constructing em- 










16 


Earth used in constructing em- 




















Traveling expense as chief en- 






























Pay roll No. 1 
























Total for month 








$2,852 M 
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BOARD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — Continued. 



> 


To Whom. 


And For Wfaat Paid. 


Amount. 


1 


Makley & Ryder 


September, 1907. 




f 












Supplies for dredge and state boat 




















W. U. Wolf 














fi 


Tepp Building & Mfg. Co.. 






1 














11 


P. I. Hedges 


siSS 












13 
H 


Piqua Home Phone Co 

F, C Davies 


3 months' rental for foreman 


3 75 










16 
17 


S. T. &G. A, Gebhart Co.. 
H. W. Rairdon /.. 


Supplies for dredge No. 4 


1 05 
1 50 


IK 






IS 


Central Union Tel. Co 




4 30 


















Pay roll No. 1 








Pay roll No. 2 
















Total for month 








$2,055 15 
$20 00 




October, 1907. 


*> 


Central Union Tel. Co 

P J Madden 




1 








Alexander Gebhart Co 

Alexander Gebhart Co 






■i 








Painter and paper hanger 




7 


A. H. Schaefferft Co 




H 








W M Wolf 














































The John Roiizer Co 




















18 


The Angle Hardware Co... 


Hardware for state boat No. 2.. 
Expense as collector, Piqua 


-. 3 65 


'>n 


Edw. McConnell 


















23 


Jno. Bushnell 


Blacksmith for boat No. 2 


3 10 
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ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued. 



1 

> 


To Whom. 


And For What Paid. 


Amount. 






Traveling expense' as chief en- 






H W Meacham 




"1 


Traveling expense as assistant en- 


















































Total for month 

Patterson Tool Supply Co. . 
Shoeffer & Gengnagle 


\ 






$2,062 81 
$2 85 


1 


November, 1907. 
Supplies for dredge No. 4 








A 


Wm. M Wolf 








McGrury & Ortman 

S. A. Price & Co . . . 






a 










Treatment and shoeing state team 










Q 


Elmer Wombold 










Expense foreman and keeping 






Osborn & Churchill 

W. G. Short Mfg. Co 

Dayton Globe Iron Works.. 
McGrury & Ortman ■. ... 
















13 


Casting for dredge No. 4 


9 50 


















I. N, Woodcox & Son 














Piqua Home Phone Co.... 
Henne Bros 






'>(! 










Expense as collector at Piqua 

Earth used on embankment 

Supplies for state boat No. 2.... 




oo 


J H Funk 












A. H. Shoeffer & Co 












The United Phone Co 
































Services at Dayton October and 










^1 


Traveling expense as chief en- 


























Pay roll No. 2 




146 8ff 
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BOARD OF PUBLIC WOKKS. 

ABSTRACT OF MONEY PAID — Contihutd. 



And For What Paid. 



Pay roll No. 3 

Pay roll No, 4 

Total for month.. 



ABSTRACT OF MONEY PAID. 



By John O'Connor, Superintendent Sub-Divi 
Miami and Erie Canal, for Material an 
Erie Canal. 



on No. 2, Grat;d 
Labor for repii 



:> 
1 


To Whom- 


And For What Paid. 


Amount. 






February. 1907. 
Lumber for wing walls Plum 








$98 71 




Machine work for gates at Port 










Hauling men to work on Sidney 




















Livery and hauling men to work.. 
Livery and hauling men to work. . 












Pay roll for February 












Total for month 

TheTippMfg. & Bldg. Co. 

Lincoln . Evans 

Slusser & McLean 










*2 
3 


March aud Afirii 

Lumber and repairing banks 

Exoenscs a^ foreman 

Spikes for Plum Creek aqueduct. . 


$in 21) 

9 0.5 
6 05 


5 
6 


Geo. H. Worch 

Chas. Shafer 

H. M. Pots 


Lumber for Plum Creek aque- 
duct 

Hauling men from Port Jefferson 


78 fil 

14 ^7 
4 !i4 


7 


Lumber for Plum Creek aqueduct 
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ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued 



1 


To Whom. 


And For What Paid 


Amount 






Hardware repairing Plum Creek 






Pay rolls 1 and 2, March.. 








83 U 










Pay roll No. 1, April 

Payroll No. 2, April 

Total for month 
























Afril. 1907. 
Nails used at Tippecanoe breaks 


$1 82 






















$224 19 









■ ABSTRACT OF MONEY PAID. 
By Elmer Wombold, Superintendent Sub-Division No. 2, Grand Division No. 3. 
, Miami and Erie Canal, for Material and Labor for Repairing Banks of 
Lewistown Reservoir, 



And For What Paid. 



M. Hurley . . . . 
E. E, Hooker. . 
Loina Andes . . 



I.ewistown Rese 



Jas, Tiinmons [ S; 

F. K, Leatherman... 

Uniled Tel- Co 

Elmer Wombold ' Ex 



I "^otal for month.. 



RoarH fnr 


ni'.-n at Lewistown Re- 1 


Sacks for 


men at lewistown Re- 


H-rrtwaro 


for men at I-e wis town 1 


""l^Xn 


service at Lewistown 


Exnen^e 


s supt. Lewistown Re- 


Lewisttiw 
Lewistow 


rcservoir waste way. 
Indian Lake wasteway 



, Google 



BOARD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — Continued. 



1 

1 

z 


To Whom. 


And For What Paid. 


Amount 


1 




July. 1907. 

Hardware for Indian Lake 

Rubber boots for employes 


$2 28 








^ 


W I Orr . : . 


129 93 










5 

6 


A. H. Schaffer&Co 

American F. & F. Co 


Hardware for Indian Lake 

18" spikes for Indian Lake 


12 10 

7 20 












$785 78 


1 




Auguit. 1907. 


$7 15 








3 SO 




The Robt. Hixon Co 




























7 
ft 


Lillie J. McConnell 

A H Shaffer Co 




126 28 












United Phone Co. . . . 


Services . . 






Total for month........ 


■ 






$215 69 
$3 50 




■ 

September. 1907. 
















4 
5 


Lillie J. McConnell 

TheLoaan Co. L. Co 


Earth used on embankment 

Lumber for stock in tool house.. 


90 72 
4 SO 


7 


The Bellefontaine Br. Co.. 

W. C. Boggs 

The United Tel. Co 

F, C. Davies 

Total for month 

A, H. Shaffer & Co 

Jas. Timmons 

I. N. WoodcoK & Son 

A. O. T. Andrus 

Dayton Globe Iron Wks... 
F. C. Davies 


One draw rod for tool house 


2 25 






















$234 64 




October . 1907- 


























fi 


Expensos 


15 10 


8 


S. L. Horn 

The United Tel. Co 


Gravel 

















Total for month. . 
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ANNUAL RGI'ORT 



ABSTRACT OF MONEY PAID. 
By H. W. Meacham, Superiniendent Sub-Division No. 3, Grand Division No. 3, 
Mianv and Erie Canal, for Material and Labor for Maintenance and Repair 

of the Public Works. 



And For What Paid. 



. 



Jno. C. Vandenbroek.. 

D, H, Hancock 

AUmon 



J. R. Spencer 

Frank Bennett . . . 

W, M. Tones 

S. A. Johns 

Dunan & Koeper. . 
H. W, Meacham, . 



C. E. Perking 

Pay roll officers,. 
Pay roll -No- 1.... 



Total for month. . 



Rubber boots 

Expense as collector 

EMP'.-nse as foreman afid keeping 



Keeping team 

Expense as foreman 

Blacksmithing 

Hardware 

Expense as superintendent of re 

Traveling expenses as chf. engr. 



I 



January. 1307. 



19 



The Defiance Mach. Wks. .1 

Harley & Whitaker 

Mat Suever I 

Cochrun & Crites 1 

L. E. Martindale 

F. W. Roberts ! 

William Bailey I 

Geo. W. Shaffer j 

Joseph McGahan I 

Toledo Home Tel, Co I 

The Citizens' Tel. Co | 

Tod Trowbridge I 

Central Union Tel. Co ' 

Northern Ohio Tel. Co....| 

Wesley McDonald | 

The United States Tel. Co.V 

H. W- Myers I 

Frank Bennett ' 

S. E. Allmon I 



Repairing bolts, etc.... 

Crushed stone 

Cement 

Views of Lock No. 14 . . 

Rubber hoots 

Hauling sewer pipe ... 



Telephor 
Telephoi 

Tpiephoi 
Telephoi 
Telephi 



rent . 



and postage . . . 
and messages. . . . 

and messages 

Telephone messages 

Expense as collector 

Expense as foreman 

Expense as foreman and keeping 



20 i J- R. Spencer ' Expense a 

21 I The Morse Livery Co Livery . , . 

22 I Geo, W, Weadock Livery . . . 

23 I Wolford & Berry Hardware 

24 1 Delphos Hardware Co Hardware 

25 1 W, A. Kehnast Co | Hardware 



foreman and keeping 
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BOARD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — Continued. 



^ 1 To Whom. 


And For What Paid. 


Amount. 










97 


William Mackenbach 




5 70- 




Expense j(s superintendent of re- 












Traveling expenses as Chf. Eogr.. 




















Pay roll No 2 
















$1,434 41 
J2 15. 




The Franklin Printing Co. , 
S A Hoskins 


February, 1907. 


'' 


Expense incurred during the trial 
of Sheely 


















Expense as canal collector ; 






The United States Tel. Co. 
Wesley McDonald 




6 


Telephone messages and rent 

Telephone messages and labor 

Telephone messages and expense 


4 25 
















Keeping team and expense as 












Keeping team and expense as 












Blacksmithing 






Jno, A. Aspacher & Co.... 
H, W. Meacham.. 




11 


Expense as superintendent of re- 












Traveling expenses as Chf, Engr.. 








624 48 




















$1,444 43 




The Franklin Printing Co. . 

A- F. Preisendorfer 

Lewis Gherk 

Toledo Home Telephone 

Co. 

Central Union Telephone 

Co 

The Northwestern Tel. Co. . 
United States Telephone 


Mari:h. mi. 


$l> 50 
3 25 












4 
5 

6 

7 


Telephone rent 

Telephone rent and messages 

Telephone rent and messages 


15 00 

12 00 
31 25 


' 


Wesley McDonald 


Telephone rent and expense to 
Cclina 4.75. 



■ioyGoogle 



ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Contiitued 



And For What Paid. 



J. R. Spencer 

Frank Bennett 

D.CLce 

I. O. Sloin 

The Morse Livery Co 

Joseph Hitz 

Dunan & Koeper 

H. W. Meacham 

Chas. E. Perkins 

Smith Premier Typewriter 

Co. .,.. 

Pay roll ofticcrs 

Pay roll No. 1 

Pay roll No. 2 



Total for month. . 



Expense as foreman and keeping 
Expense as foreman 

Blacksmithing 

Hardware 

Expense as superintendent . . 
Expense as Chief E^Kineer... 

Typewriter 



Defiance Machine Works...] 
Toledo Marine Railway. . , 

William G. Jones 

Moreton Truck & St<ffagc 



Co. 



W. T Remlinger 

L. A. Eckert 

Joseph McGahan 

Calvm Yaney 

E. L. Stallkamp 

E. E. Carter 

Northern Ohio Tel. Co. . 

The Citizens' Tel. Co 

Mrs. A. M. Trowbridge.. 
Central Union Tel. Co... 
United States Tel. Co... 
Wesley McDonald 

D. R. Austin 

H. W. Myers 

Jos. A. Claypool 

W. A, Moxley 

S. E. Allmon 

J. ^. Spencer 

Frank Bennett 

J, W, Booher 

Link Lose 

S. G- Floyd...- .-.. 



April. 1907. 

Repairing pump . . . . : 

Rent oi scow 

Repairs (o mowing machine 

Hoisting gate at Lock No, 46. . . . 

Pike pole 

Wall paper 

Wall paper 

Attending waste gates 

Labor on reservoir bank 

Services rendered 

Services rendered 

Telephone rent 

Telephone rent 

Telephone rent 

Telephone messages 

Telephone messages 

Telephone rent and expense i 

Celina 

Expense as canal collector 

Expense as canal collector 

Expense as canal collector 

Expense as canal collector 

Expense as foreman 

Expense as foreman 

Expense as foreman 



18 10 
68 30 
U 50 

125 00 

634 48 
227 57 
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BOARD OF PUJLIC WCHIKS. 
ABSTRACT OF MONEY P AID — Conlinued. 



i 


To Whom. 


And For What Paid. 


Amount. 


•>» 




Livery 
















Blacksmithing _ 




11 


Union Hardware Co 

Westerville Hardware Co.. 
E. A. Beverstock Hdw. Co. 
Felphon Hardware Co 




32 
33 


Hardware 

Hardware 


7 92 
3 50 










The M. 1. Wikox Co 














Herman Ricker & Sons 

Maclaren & Sprague Lum- 








Lumber ■ , 

Lumber 

Lumber 

Expense as superintendent of re- 
pairs 




40 


J. T. Horine 4 Son 


96 11 

482 77 












77 30 










Expenses as chief engineer 


11 16 


















232 63 
















$2,724 18 
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ANNUAL REl-ORT 



ABSTRACT OF MONEY PAID. 



By Chas, H. Nauts, Superintendent Sub-Division No. 3, Grand Division No. 3, 
Miami and Erie Canal, for Material and Labor for the Maintenance and 
Repair of the Public Works. 



And For What Paid. 



A. L. Fisher I Merchandise, crushed stone. . 



Louth & Sisler. 

W. C Holden 

W. A, Moxley 

The Franklin Printing & 

Eng- Co 

John C. Vandenhroek 

W. A. Kehnast Co 

. E. AUmon 

J. W. McGovney 

M. I. Wilcox Co 

A.M. Minsel 

Ohio Builders' Supply Co.. 

Wolford & Berry 

Dunan & Koeper 

Wesley McDonald 

W. A. Reynolds 

Frank Bennett ■ ■ - . 

Chas. E. Perkins 

H. W, Meacham 

Central Union Tel. Co.... 
Pennsylvania R. R. Co.... 

H. W. Myers 

Northern Ohio Tel. Co.... 

Chas. H. Nauts 

Pay roll officers 

Pay roll No. 1 

I Pay roll No. 2 

Pay roll No. 3 

Total for month 



Rubber boots 

Veterinary services 

Expense as canal collector . 

Slalionery and supplies . . . 

Rubber boots 

Hardware and supplies . . . 
Expenses as foreman and keeping 

I.ivery used on official business. . . 

Pike pole 

Merchandise, wall paper 

rchandise 

Hardware 

Hardware 

Expenies as foreman 

Lumber 

Expenses as foreman 

Traveling expenses as Chf. Engr.. 
Traveling expenses as Asst. Engr.. 



Mei 



-ages 



Telephone 
Expenses : 



;nt and messages. . 
superintendent . 



United States Tekphor_ 

Co '■ 1 Telephone tolls, long distance . . . 

Toledo Home Tel, Co I Telephone rent (balance due).. 



The Curtis Livery Co.. 



[ Geo. Moccabe 

1 Frank Bennett . . . . 
I Joseph McGahan . 
I J. R. Spencer 



I Livery . 

Traveling expenses as superinten- 
dent of repairs 

Traveling expenses as patrolman. 

Expenses as foreman . . . 

Watching waste gates..... 

Expenses as foreman, month of 
May -. 
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BOARD OF ruflLIC WOSKS. 

ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



D. R. Austin 

D. H. Hancock 

Wesley McDonald 

E. E. Allman 

The Franklin Printing and 1 

Engraving Co I 

M. I, Wilcox Co 

H- H- Moore 

The Ohio Builders' Supply 

Co. . .-> 

F. W. Robert 

R. H. Arm.strong 

Dunan & Koeper 

Chtney Lumber Co 

Mackenbaeb Bros 

H. W. Meacham 

Chas. E. Perkins 

Pay roll officers 

Pay roll No. 1 

Pay roll No. L' 

Pay roll No. 3 



Total for month. . 



Joseph Hitz 

The Morse Livery Co 

Harley & Whitaker 

W. H. Doll 

Dunan & Koeper 

W. A. Hohnast Co 

Bissonett & Diebel 

Bissonett ft Diebel 

The Glass Block Co 

The M. L Wolcox Co.... 
Central Union Tel, Co. , . . 
Mrs. A,' M. Trowbridge. 

George Mocabee 

Wesley McDonald 

J. R, Spencer 

S. E, Allman 

Frank Bennett 

The Ruggles-Gale Co 

H. W. Myers 

W. A. Moxley 

Chas. H. Nauts 

W. F, Ryan 

Kundert Bros 



Expenses as forenmn, month of 

J"ne 

Expenses as collector 

Expenses as collector 

Expenses as foreman 

Expenses ' as foreman 

Stationery 



Material for chimney state house. 

Rubber boots 

Rubber boots 

Hardware 

Lumber 

Lumber 

Traveling expense as Asst. Engr.. 
Traveling expenses as Chf. Engr... 



July. 190T, 

Blacksmith work 

Grain bags 

Hardware 

Hardware 

Hardware 

Hardware 

Hardware 

Supplies state canal boat repairs 
Supplies state canal boat repairs 

Telephone rents 

Expenses as patrolman 

Expenses as foreman 

Expenses as foreman 

Expenses as foreman 

Expenses as foreman 

Collectors ledgers 

Expenses as collector 

Expenses as collector 

Expenses as superintendent . . . 
Traveling expenses 



614 48 
182 50 
137 63 
126 75 



7 76 
16 21 
12 60 
10 24 



41 10 
26 45 
24 50 
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ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued. 



1 

1 
1 


To Whom. 


And For What Paid. 


Amount. 






Views of lock 14 and Six Mile 












Blacksmithing 

Traveling expense as Asst. Engr.. 






















317 ST 




































$1,654 58 






August, 1907. 










William Peter Estate 

The Myers Hardware Co. . 
The Stollberg Hardware 












5 


Hardware 

Repairs state canal boat 

Livery 

Canal repairs 

Salary as patrolman (July) 






















9 
10 


Wesley McDonald 

Wesley McDonald 


60 00 








































If! 




Expenses as superintendent 






Central Union Tel. Co.... 






Expenses as assistant engineer . . . 




















Pay roll No 2 




101 50 




























$1,467 76 

$7 50 
6 30 
150 
105 
140 
4 50 




Toledo Home Tel. Co 

Northern Ohio Tel. Co.... 

Central Union Tel. Co 

United States Tei. Co 

The Citizens' Tel. Co 

Mrs. A. M. Trowbridge.... 


September. 1907. 


2 
3, 
4 
5 


Telephone rent and messages 

Telephone rent and messages 

Telephone rent and messages 

Telephone rent and messages .... 








8 


The Stollberg Hardware Co. 


Hardware 


350 
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BOARD OF PUBLIC WCHIKS. 

ABSTRACT OF MONEY PAID — Continued. 



51 



Bissonett & Diebel 

Wolford Berry i Co...^- 

Heller Allen Co 

Wm. G. Jones 

Herman Ricker & Sons... 

Wm- Strole 

Mullenham Bros 

D. C. Lee 

McGovney Se Conkle 

National Bank a( Delphos. 

H. W. Myers 

D, H. Hancock 

S, E. Ailmon 

J. R. Spencer 

Frank Bennett 

Wesley McDonald 

Wesley Koly 

George Maccabee 

S, A. Thomas 

Chas, H. Nauts 

W. F. Ryan 

Chas. E. Perkins 

H. W, Me^cham 



Pay roll No. 1,. 
Pay roll No. 2.. 
Pay roll No. 3,. 
Pay roll No. 4.. 



And For What Paid. 



Total for month . . 



StoUbcrR Hardware Co.., 

Diinan & Koeper 

Diman & Koeper , 

John Egler 

William Peter's estate 

Herman Ricker & Sons... 

Cheney Lumber Co 

E. W. Donnells 

Kundert Bros 

The Citizens' Tel Co 

United Slates Te!, Co 

R. H. Armstrong 

Franklin Printing and En- 
graving Co 

S. E. Allman 

J. R. Spencer 

Frank Bennett 

Wesley McDonald 

H, W. Myers 

12 B. OP P. w. 



Hard' 
Hardware 
Hardware 
Hardware 

Repairs to canal boat 
Repairs and horseshoeing 

Expenses as collector 

Expenses as collector '. 

Expenses as foreman 

Expenses as foreman 

Expenses as foreman 

Expenses as foreman 

Expenses as patrolman 

E^ipenses as patrolman 

Expenses as patrolman 

Expenses as superintendent . . . . 
Traveling expenses as Aspt. Secy. 
Traveling expenses as Chf. Engr, 
Traveling expenses as Asst. Engr, 



Hardware - 

Slone 

Lumber . . . 
IjUmber . . . 
Lumber . . . 



Telephone rents 

Telephone (long distance) 
Rufber boots 



Stationery 

Expenses as foreman , 
E^oenses as foreman . . 
Expenses as foreman . . 
Expenses as foreman . 
Expenses as collector . 



3 18 

4 30 
2 26 

24 55 
2 00 
14 25 
10 SO 
61 00 



679 48 
74 75 
100 50 
165 50 



14 58 
42 51 
2 00 



=y Google 
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ANNUAL Rl!:i'OHT 

ABSTRACT OF MONEY PAID — Continued. 



t j 
■> I To Whom. 



George Maccabee 

Chas. H. Nauts 

Chas, E. Perkins 

H. W. Mcacham 

Officers' pay roll 

Pay roll No. 1 

Pay roll No. 2 

Pay roll No. 3 

W. F. Ryan 

Herman Ricker & Sons. 
The Toledo Newspaper 
Toledo Blade Co 



And For What Paid. 



Expenses as patrolman 

Expenses as superintendent 

Travelinp! expenses as Chf. Engr, 
Traveling expenses as Asst. Engr. 



Trareling expenses , 

Lumber 

I.ifial advertising . 



Total for month. . 



\mcmber, 1907. 



John Hcin 

W. M. [ones 

G. W. Weadoek 

The Morse Livery Co.... 

J. O, Sloan 

Northwestern Tel. Co 

United State^! Tel. Co 

Central Union Tel- Co.... 
Northern Ohio Tel. Co... 

H. F, Aufderheide 

Bissonett & Diebel 

Ulrich & Sons 

Union Hardware Co 

The W, A, Kalma.st Co... 
The Deltihos Hardware Cn 

Bnttaii" & Koeper 

The Defiance Machine Wks 

L. Archamheanlt 

W. F. Lackey 

W. A. Reynolds 

Schulien & Roth 

Thie.'ien & Hildred. ....... , 

Thicsen & Hildred 

The H. B. Tenzen Lum- 
ber Co 

The Cheney Lumber Co... 

E. F. Graff 

W. H, Pickering 

W. L, Smith 

E. E. Rowan 

Conak Ice 

J. R. Spencer 

Wesley McDonald 



34 I George Maccabee. . 






Telephone' "service 

Telephone service 
Telenl-.one service . 
Hardware 

Hardware 

Hardware 

Hardware 

Machine work . . . . 
Blacksm''h work . 
Rlacksniilh work . 

Lumber 

Lumber 

Lumber 

Lumber 



Lumber .. 
Lumber . . 
Teaming , 
Cement a 



iished stc 
s of lock No. 14... 

1 Sand 

I Labor on drainage 

I Expenses as foreman . 
I Expenses as foreman , 
I Expenses as foreman . . 
1 Expenses as patrolman 



4 5'. 
78 30 

14 00 

15 50 

679 48 
235 00 
99 88 
148 75 



5 40 
8 50 
15 05 

2 75 



38 00 
2 56 

21 75 
7 50 
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BOARD OF PUBLIC WORKS. 179 

ABSTRACT OF MONEY PAID — Continued. 



1 


To Whom. 


And For What Paid. 


Amount 




























D. R. Austin 

Chas H Nauts . . 








Expenses as superintendent. 

Expenses as chief engineer 

Expenses as assistant engineer.... 


68 05 






























Pay roll ilo 1 




564 25 








95 60 












Total for month 









$2,^1 24 



ABSTRACT OF MONEY PAID. 
B; H. W. Meacham, Superintendent Sub-Division No. 3, Grand Division No. 3, 
Miami and Erie Canal, for Maintenance and Labor for Repairs at Grand 
Rnarvoir. 



And For What Paid. 



Riley-GrifFeth Hardware Co. 

Calvin Younit 

Pay roll No. 1 

Total for month . . . 



The Bellefontaine Stone Co. 
Albert Smith 

Pay roll No. 1 

Total for month. .. 
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ABSTRACT OF MONEY PAID. 
By Gisi. H. Nauts, Superintendent Sub-Division No. 8, Grand Division No, 3, 
Miami and Erie Canal, for Maintenance and Labor for Repairs at Grand 
Reservoir. 



1 








> 


To Whom. 


And For What Paid. 


Amount 


i 












October, 1907. 




1 


Hollingsworth & Bamber- 


Lumber 


$10 63 


2 


Beliefontaine Stone & Ljmc 








Cement, 




















$152 10 






November, 1907. 








Gravel for concrete v 

Salt ....'. *.V.V.'.V'..V.V.'.V.'.'.V.V.' 




2 


Mackenbach Bros 


30 jlt 


















$265 89 









ABSTRACT OF MONEY PAID. 
Improvement Miami and Erie Canal, between Dayton and Cincinnati, as provided 
by an Act of the Seventy- Seventh General Assembly of Ohio, by James C. 
Wonders, Assistant Engineer. 





1 


To Whom. 


And For What Paid. 


Amount. 






December, 190fl. 










*MSO 








45 50 


] 












Personal expenses 

Supplies for engineer's ofBce 




6 


George Mitchell : . , 


455 



■ioyGoogle 



BOARD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — Continued. 





To Whom. 


And For What Paid. 


AmonnL 


7 


Middletown Elec. L. i P. 


Lighting, engineer's office 

Supplies, engineer's office and 




R 








Middletown Gas & Etec. L. 
Co . 




9 








The Wm. Fetzer Co 

Central Union Tel. Co 

Fred. R, Smith 






11 


Telephone service for engineer's 




1' 




10 00 


13 


William Rindsberg 

The Acme Paving Co 

Pay roll No 1 


Inspector, Lesourdsville aqueduct. 
Estimate No. 1 , Dredging 


110 00 
324 00 
070 00 




Work done by Charles 
Cooper, Supt. 




$19 80 
8383 
4 65 


15 


The Grove & Weber Co. . . . 


Coa! and lumber for dredge No. 4, 

Hardware for dredge No. 4 

Labor and material for dredge No. 












22 89 




Supplies for dredge No. 4 


1 W 








20 


J, A. Yingling's Sons 


Pump pipe and fittings for lock 

Pumping out Middletown lock 


100 00 










Teams and livery 






Pay roll No 2 


72 60 


































fanaary, 1907. 


$90 10 


2 


r.pn n Rflltpr 




3 t Wm. E, McElree 

4 1 Josenh Schneler 

5 1 H- C, Baldwin 

6 1 The Journal Printing Co. . 

7 1 Central Union Tel. Co 

8 1 Middletown Gas & Elec. L. 
-1 Co 

9 Middletown Elec. L. & P. 

Co 

10 C. C. Fouts 

11 Tohnson & Co 

12 GeorRe Mitchell 

13 The Wm. Fetzer Co 




















066 

3 20 




75 












4 00 


Lock gate wickets 


39 65 
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ABSTRACT OF MONEY PAID — Continued. 



1 

1 


To Whom. 


And For What Paid. 


-- 


14 




Supplies. 


131 80 




The Franklin Chronicle 






Estimate No. 4. Rebating locks. . 






The Atlas Portland Cement 






The Acme Paving Co...... 


Estimate No. 2. Dredging 


356 40 




Work done by Charges 
Cooper, Supt. 




.'$10 75 
21 05 






Supplies 




















Alfred L. Silberman 














The Grove & Weber Co.... 

Miamisburg Flouring Mills. 
R V Denny 














Personal expenses 


3 90 








26 


The American Tobacco Co, 


Empty bags 

Gravel 


35 00 
33 75 










Pay roll No 2 




257 35 
























$4,462 23 


1 


Capitol Construction Co 


January, 1907— Supplementary 
First, and final estimate, Lesourds- 
















February, 1907. 










41 95 
















44 60 










6 


Mid- Gas & Electric Co.. 


Fuel for engine'er's office 

Hauling lumber, livery, etc 

Glass for printinjt frame 

Supplies for engmeer's ofBce 

Telephone service for engineer's 


360 








<) 




25 35 


10 


Central Union Tel. Co 


3 15 
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ABSTRACT OF MONEY PAID — Continued. 



The Steams & Foster Co.. 

Hatfield Coal Co 

Mid. Electric L. & P. Co. . , 

Chas. E. Perkins 

Charles E. Denny 

The Ohio Sun 

The Ohio Sun 

The Commercial Tribune 
Co. 



Co. . . 

Leader Printing Co 

The Dayton Daily Journal 
The Dayton Daily News... 

The Enquirer Co 

Plain Dealer Pub. Co 

Frank Davis 

Geoi^e Mitchell 



And For What Paid. 



Repair of gasoline launch . 
Coal for engineer's office . . 
Lighting engineer's office , . . 

Typewriting report 

Lumber for Amanda lock, 
Advertising sale of work , . 
Advertising sale of work . . 



Pittsburg Chemical Co 

Pennsylvania Chemical Co, 

Pay roll No. 3 

Pay roll No, 4 



John O'Connor . 



Charles A. Gump 

Graves & Marshall 

The Grove & Weber Co.. 

William Sheedy 

C. E, Ware 

William £huey 

Pay l-oll No. 2 



Total for month. . 



Advertising sale of work , 

Advertising sale of work 

Advertising sale of work 

Advertising sale of work 

Advertising sale of work 

Advertising sale of work 

Extra work at Excello lock 

Printing specifications and type- 
writing paper 

Estimate No. 5 rebuilding locks, 

Estimate No. 4. furnishing hard- 
wood lumber 

Estimate No. 3, dredging canal. . . 



Rent of canal boat tor dredge 

No. 4 

Supplies for dredge No. 4 

Riftiairs for. dredge No. 4 

Supplies for dredge No. 4 

Expenses for dredge No. 4 

Supplies for dredge No. 4 

Supplies for dredge No. 4 
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ABSTRACT OF MONEY PAID — Continued 



Jas. C Wonders 

Geo. D. Baker 

W. E. McElree 

ioseph Schneller 
[. C. Baldwin 

Johnson & Co 

Central Union Tel. Co 

Mid. Elec. L. & Power Co. 
Mid. Gas & Elec. Light Co. 

Fred R. Smilh 

The Wm. Feizer Co.... 

The Toledo Blade Co.. 

Hatfield Coal Co 

Frank Davis 

Frank Davis 

William Rindsberg 



Tohn Arpp 

H. F. Pegg 

SoT^ Branch. American 

Tobacco Co 

Ralston Coal Co 

Grove & Weher.... 

lohn Cta,ss 

Henry F. Evler 

King Manufacturing Co.. 



' Fred R. Smith.. 
1 Henry F. Evler. 
I Pay roll No. 2,. 



And For What Paid. 



March. 1907. 

Personal expenses 

Personal expenses 

Personal expenses 

Personal expenses 

Personal expenses 

Supplies for engineer's office . . . 

Telephone service, engineer's of- 

Lighting, engineer's office 

Fuel for engineer's office 

Horse hire for engineer's oflice. 

Lock gale wickets, changing pat- 
tern . and supplies 

Advertising for sealed proposals. 

Cement for pointing Excello lock 

Extra work and steel rods, Le- 
sourdsvillc aqueduct 

Extra work at Lesonrdsville aque- 
duct 

Services as inspector Rockdale 
lock 

Supplies for lock gates. 

Gearing canal banks, 

No. 1 

Dredging canal, estimate No. 4.. 



Bags for dam at Rockdale. . . . 
Coal for pumping out Excello lock 

Coal for dredge No. i 

Repair of wicket, Amanda lock 

Car fare 

Bags for Rockdale and Hamilton 

Ruiiding and repairing lock gates 
Coal and buckets for Excello and 

Roscdsle locks 

Board for carpenters making and 

renairing lock gales 

Hauling 

Car fare 
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BOARD OF PUBLIC WORKS. 

ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



The Dayton Globe Iro 

Works 

Charles A. Gump 

" T. & G. A. Gebhart.. 

William Sheedy 

J. B. Conners 

John M. O'Connor, 

Geo. J. Roberts & Co.... 
Pay roll No. 3 

Total for month 



Frank Davis 

Total tor month , . 



Jas. C. Wonders 

Geo. D. Baker 

Wm. E. McElree 

Joseph Schneller 

Harry C. Baldwin 

Fred R. Smith 

Simon A, Strader 

Stacey Mann fa ctu ring Co: 
Middletowa Artificial Ice 



Co. 



Middletown Elec, L. & P. 
Co. 

McAllister. Mohler & Co. 

James C. Wonders 

Charles E. Denny 

S I Central Union Tel, Co 

r I The Wm, Fet«r Co 

' I The American Contractor. 
? I Tohnson & Co 

1 I T. M. Crawford 

[ I William Rindsberf? 

2 I C, H, & D, Ry, Co 



Repairs for dredge No. 4.. 
Repairs for dredge No. 4.. 
Repairs for dredge No. 4... 

Car fare 

Coal for dredge No. 4 

Rent of canal boat 

Repairs for dredge No. 4 



March, imi—SuppUmfnlal. 



















Horse htre. engineer's office 

Lumber for Upper Carrollton lock. 


5 00 








7 00 


Heating, engineer's office 

Lighting, engineer's office 

Special base, ehie.f engineer's office 
Rent of engineer's instruments.... 


2 10 

75 
45 00 
60 00 


Telephone, engineer's office 


5 40 


.Advertising sale of work 

Supplies, engineer's office 

Paying freisht charges on boat, , 

Inspector. Rockdale lock 

Freight charges on boat and ce- 
ment 

Inspector. Bule Bend Wasteway .. 

Building dam. Upper Carrollton 
lock 


32 00 

14 00 
32 00 
130 00 

9 50 
40 00 

189 62 



S2 00 

5 00 

854 88 
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i 
J 

i 


To Whom. 


And For What Paid, 




'■i 






5 25 






Extra work, Rockdale lock 

Gates and hoists complete. Flour 




27 


The Dayton Globe Iron 
Works 




■>s 


Dredging canal, estimate No. 5,. 
Furnishing lumber, estimate No. S 
Rebuilding Upper Carrollton and 
Sunfish locks- Estimate No. 1. 
Furnishing Portland cement, Esti- 






Acme Pavinfi Co 


866 65 




Fanver S Renick 

American Sewer Pipe Co,. 


985 5* 




Rtbuilding Rockdale lock. Estt- 








4,482 30 






9q 


Work done b]; Charles 


Lumber for dam at Sunfish lock.. 
Supplies and repairing. Amanda 




30 


John H. Oass 

H...Pe,..: 

C. C. Fouts 

The Fox Paper Co 

Fred R. Smith 

H. F. EyleP 

H. F. Eyler 

H. F, E^ler 

Fred R, Smith 

Robt. A. McCutcheon 




31 

32 
33 
34 


Pumping Rockdale lock and haul- 
ing 

Siipohes for cutting brush 

Labor and carts, Amanda Ceme- 


185 00 
850 
20 00 


36 


Boarding state boat team, tele- 




3fi 
3T 
38 


Car fare, state boat crew 

Car fare. Amanda Cemetery 

Teams and hauling, Excello, Sun- 
fish and Rockdale locks 

Labor and teams, scraping race- 


18 90 
4 40 

70 00 

26 00 


4ft ' Fred Blersch 

41 ' John S. Spoerl 

42 ' Charles E. Denny 


Car fare and boarding stale boat 

Axes used in clearing canal banks. 
Lumber, repairing Amanda Cem- 


-H 81 

225 

17 04 




















181 56 




Work done by John O'Con- 
nor. Supt, 

S. T. &G. A. Gebhart 




55 




Coal. dredge No,4 


96 84 






02 00 


46 ' William Sheedy 


Car fare and supplies, dredge 
No, 4 


23 20 
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ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



Dayton Steam Boiler Wks.. 

Clem L. Kimmel 

The Dayton Globe Iron 

Works 

Charles A. Gump 

Pay roll No. 5 



Total for month.. 



Atlas Portland Cer 



Total for month.. 



April, lOOl—Suptlemenlal. 

Final Estimate No. 6, furnishing 
Portland cement between Mid- 
dletown and Lockland 



Jas. C Wonders ., 

Geo. D. Baker 

W. E. McEIree 

Joseph Schneller 

H, C, Baldwin 

C. T. Chambers , 

The Frank M, Watkins 
Mfg. Co 



Personal expenses . 
Personal expenses . 
Personal expenses . 
Personal expenses . 
Personal expenses . 
Car fare 



The Mid. Elec L, & Power 



The. Mid. Gas & Elec 
Co. 



Lijthling, engine 



; office . 



George Mitchell . . . 

A. Ritter 

Fred R. Smith 

Charles E. Denny... 

C. C. Fonts 

William Rindsberg . 

William N. Bitte... 



Huber & Malone 

1 The Dayton Globe !■ 
I Works 



Fuel for engineer's office 

Printing ijispector's blanks 

Blacksmithing on lock gates 

Livery hire for engineer's office. . 

LumlJer and carpenter work 

Supplies for carpenter shop, etc.. 
Inspector at Lower Hamilton am 

Rockdale locks 

Inspector at Blue Bend and Flou 

Mill wasteways 

Gasoline for Jaunch 



Gate and hoist for Shepherd's 

I Run wasteway 

Central Union Tel. Co I Telephone service for engineer's 

I office 

S, A. Byrne I Surveyor's helaer and expenses.. 

John Brunner I Gasoline launch for cross-section 

I party 

Fauver & Renick ! Estimate No. 2, rebuilding Upper 

I Carrolllon and Sunfish locks... 



56 44 

50 80- 
50 10 
1 50 



3 00- 
90 70 
13 90 



140 00 
185 00 



1,464 la 

vCoo^lc 



ANNUAL REPORT 

ABSTRACT OF MONEY PAID — Continued 



And For What Paid. 



Adam Koenig & Son. . 



Acme Paving Co. . 



Estimate No. 1, rebuilding Blue 
Bend wastegate and Flour Mill 
Wastegate 

Estimate No, 2, fumiahing cement 

Estimate No. 7, rebuilding Lower 
Hamilton lock „ ■ . 

Estimate No. 6. dragging canal 
from Middletown to Lockland.. 



A. J. McClintic 

The Philip Carey Mtg. Co. 

Fred Blersch 

C. C, Fouts 

The Fox Paper Co 

Sorg Branch American To- 
bacco Co 



S. Trulock 

Pay roll No. 3.. 
Pay roll No. 4.. 



Board and lodging for met 

Sunlish lock 

Bags for dam at Crescentville lock. 

Car fare 

Tools and supplies for state boat. 
Twine for sack dam 

Bags for dam for feeder above 
Middletown ^ 

Hauling lumber, etc., and scoop- 
ing , 

Gravel for Rockdale lock 



J. B. Conners 

The Dayton Globe Iron 
Work,^ Co 



I Clem L. Kimmel 

I Charles A. Gump 

I William Sheedy 

1 Tschudi & McBarron.. 

I John M, O'Connor 

I Pay roll No. 5 

! Total for month... 



Q>al for dredge No, 4 

Labor and repairs for dredge 
■ No. 4 

Labor and repairs for dredge 

No. 4 

Supplies for dredse No. 4 . 
Supplies for dredge No. 4 . 

Repairs for dredge No. 4 

Rent of canal boat 
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ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



Jas. C Wonders 

Geo. D. Baker 

W. E. McElree 

Joseph Schneller 

H. C. Baldwin 

The Mid. Elec. Light & P. 
Co. 



June, 19 

Personal expenses . 

Personal expenses . 

Personal expenses . 

PersonaJ expenses . 

Personal expenses . 



Forbes & Todd 

Johnson & Co 

Adam Koenig 

Pittsburg Chemical Co.. 
C C. Fonts 



13 I The Groves- & Weber Co. 



17 William RindsberK . 



I C. T- Chamber 
A. Ritt 



Dayton G 

Works 

Fred R. Smith.. 
Pay roil No. 1.. 
Pay roll No. 2.. 
Frank Davis . . . 
W. J, Orr 



Lighting engineer's otfiee 

Suplies, engineer's office 

Freight on hoists and gates 

30 gallons of paint 

Supplies, engineer's office, state 

Lumber for dam. Upper Carroll- 
ton lock ..- 

Jack for state boat 

Extra work at Lower Hamilton 

Plumb bobs for surveyors. 

Advertisement of sale of Middle- 
Inspector, Lower Hamilton and 

Rialto locks 

Surveyor's helper 

Inspector, Blue Bend and Flour 

Mill wastegates 

Expenses carpenter gang 

Black smithing, lockgates 



Fauver & Renick 

American Sewer Pipe Co. 



Chas. Cooper 

H. F. Eyier 

Ralston Coal Co. . 

H. F Pegg 

J. N, Abbott 

Pay roll No. 3.... 
Pay roll No. 4 



Estimate No. 1. Rialto lock.. 
Estimate No. 1, furnishing lumber 

Middletown to Dayton 

Estimate No, 3, Upper Carrollton 

and Sunlish locks 

Furnishing cement 



Car fare and freight 

Car fare and livery , 

Coal at Dines headgate 

Pumpinf; at lock and headgate. , 
Regulating water in canal 
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ABSTRACT OF MONEY PAID — Continued 



And For What Paid. 



Raymond D. Burns 

Schaeffer & Gcngnagel. . . . 

Charles A. Gump 

McGrecvy 9e Ortman 

The Dayion Globe Iron 

Works Co 

Clem L. Kimmel 

Irvin Paint & Glass Co..,. 

W. F. Robbins 

William Sheedy , 

M. M. Mclnter , 

John O'Connor , 

Livery for Engineers 

John M. O'Connor 

Pay roll No, 5 

Pay roll Ho. 6 



Total for month. . 



Frank Davis 



Car fare and freight 

Cfmeni at CarroUton , , 

Supplies for dredge No. 4.. 
Supplies for dredge No. 4.. 



Supplies for dredge No. 4 

Supplies for dredge No. 4 

Supplies for dredge No. 4 

Livery for engineers 

Car fare 

Livery for engineers 

Expenses on trip with engineers. 



Rent of canal boat. . 



Adam Koenig & Son. . 



Total for month. . 



Jas. C. Wonders 

Geo, D. Baker 

W. E. McElree 

Joseph Schneller 

H- C Baldwin 

The Grove & Weber Co 

Frank Davis 

Adam Koenig & Son 

Middletown Electric L. & 
P, Co 

J. F. Bender & Bros. Co. . . 

Huber & Alalone 

Middletown Bicycle and 
Auto Co. -. 



Juw. 1907— Supplemental. 

Final estimate for item No. 6, 
Middletown lock, Amanda lock, 
Exeello lock, Rochdale lock and 
Lower Hamilton lock 

Hue Bend and Flour Mill waste- 
gates -. 



Tuly, 1907. 

Personal expenses 

Personal expenses 

Personal expenses 

Personal expenses 

Personal expenses ..., ;'. 

Boat and stakes for engineer crew. 
Extra work at Feeder headgate 

and Rialto lock., 

Extra work at Flour Mill and Blue 

Bend wastegates 

Lighline engineer's office. Middle- 
ton, O 

Lumber for pattern, Hamilton 
lockgate 

Gasoline for boat 

Spark plug for boat 
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ABSTRACT OF MONEY PAID — Continued, 



And For What Paid, 



Cincinnati Iron Store Co.. 



I Ritter Harness & Buggy Co,i Cotton duck and tacks for boat 

I awning 

. Chambers \ Carpenter foreman expenses... 

Johnson & Co Supplies for asst engr's. office. . 

Central Union Tel. Co I Telephone, asst, engr's. office,. 

John Ryling & Son \ Curtains for boat 

Fairbanks, Morse & Co ] No, 17 Barrett jack for carpenter 

foreman 

Channels for gate i 

I headgate 

i Work and supplies for carpenter 

I foreman 

C. C, Fouts Supplies for carpenter foretnan 

■ and boat 

Chas. H. Sheets 1 Painting Middletown, Amanda . 

I and Rockdale lockgates 

. Ritter /, , Blacksmtthing, lock gates 

William Rind she rg . 









Willia 



I M, Bitte. 



' The Wm, Fetze 



Inspeclor. Rialto and Crescentville 

Inspector, Clear creek wasteway 

and Holwigger's culvert 

Frank Davis I Services of men. building dam, 

Crescentville lock 

Wickels for lockgates and tumble, 

West Carrollton. , . , 
Livery and hauling.. 
Estimate No, 2, rebuilding Rialto 

and Crescentville locks 

Estimate No, 1, rebuilding head- 
gate, Miami river feeder 

Estimate No, I, constructing Clear 
creek waftegate 

Chas. Rtinyan 1 Estimate No, 1, clearing canal 

I hanks 

American Sewer Pipe Co.,' Estimate No. 4, furnishin^ .. . 

Fauver St Renick 1 Estimate No. 4, constructing Shep- 

.| herd's run wastegale. 

Pay roll No. 1 

Pay roll No. 9 



I Frank Davis 



Adam Koenig & Son.. 



Railroad fare 

Supplies. Blue Bend and Lockland 

wastegates 

Car fare , livery and freight , 

I Crescentville lock 

lufacturing Co I Bags for dams, Crescentville and 

I Lockland locks 
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ABSTRACT OF MONEY PAID — Continued. 



And For What Pai'-. 



J. W. Garman 

Hatfield Coal Co.. 



Stephen Triiock , 

Duffiey Bros 

H. F. Eyier 

Pay rol) No. 3.... 
Pay roll No. 4..., 



Gravel to build dam, Crescentville 

lock 

Coal for pumping out headgate 

Supplies for Hamilton lock 

Coal for pumping out Rockdale 

lock . . 

Labor and team at Hamilton lock. 
Blacksmithing at Hamilton lock... 
Car fare for men 



118 05 
3 45 



G. W. & E. E. Buvinger 

The Dayton Globe .Iron 

Works Co. 

W. M. Wolf 

lymond D. Bums 

Adam W, «ahn 

William Sheedy 

John M, O'Connor 

Irvin Paint & Glass Co... 

McGreevy & Orfman 

Pay roll No. 5 

Pay roll No. 6 

Total tor month 



Repair engine on dredge No. 4,. 
Team and surrey for engineers to 

Miami aqueduct 

Car fare, foreman at West Car- 

rollton lock 

Blacksmithing, Upper Carrollton 

lock 

Mileage book for crew on dredge 

No, 4 

Rent of canal boat 

Supplies for dredge No. 4 

Coal for dredge No. 4 



10 4(h 
15 Oft 



Acme Paving Co. . 



Total for month. . 



C. Wonders... 

Geo. D. Baker 

Wm. E. McElree. . 
Joseph Schneller . . 



July. 1907— Supplemental. 



Final estimate for dredging canal 
between Middletown and Lock- 



August, 1907. 



. Personal expenses . 

Personal expenses . 

Personal expenses , 
, Personal expenses . 



$102 IS 
44 93 
60 i2 

38 55 
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ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



5 H. C. Baldwin 

6 Fred R, Smith 

7 Central Union Tel. Co. . 

8 j The Standard Oil Co.... 

9 I Middletown Electric L. 

I P. Co 

10 I The Wm- Fetzer Co 



H I The Cin. Iron Store Co.,. 

Fauver & Renick 

Fauver & Renick 

William Rindsberg 

Wm. M. Bitte 

Pay roll No. 1 

Pay roll No. 2 

W. J, Orr 

Frank Davis 

American Sewer Pipe Co 
Adam Kosnig & Son 



. M. Martin 

H- F. Pegg 

Wm. Sheedy 

Frank Shuey 

Lockland Lumber Co.. 

C. E. Ware 



Personal expenses 

Labor, livery and hauling 

Telephone, engineer's office... 
Oil for gasoline boat 

Lighting engineer's office, . . . 

Canal gate wickets , 

Blacksmithing for lock gates,. 

Filling in at Sunfish lock 

Carfare for Crescent ville waste- 
Channels for Crescentville waste- 
way 

I Excavation and backfill at Sim 

fish lock 

Extra work Sunfish, Upper Car- 
rollton locks, and Shepherds run 

wasteway 

Inspector at Crescentville lock... 
Inspector at Holwigger culvert. . . 



Estimate No. 2, clearing canal 
banks 

Estimate No. 2, furnishing hard- 
wood lumber 

Estimate No. 3. rebuildinc Cres- 

_ centville lock 

e No, 5, turoishing Port- 



land c 



No- 



building Hoi- 



Removing electric mule bridge 

Pumping out Dines headgate 

Car fare 

Supplies for Miamisburg lock 

Lumber for dam at Crescentville 

lock 

Siipphes for Miamisburg and 

■^ranes run aqueduct 



13 B. OF p. w. 
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ABSTRACT OF MONEY PAID — Continued. 



To Whom. 


And For What Paid. 


Amount, 


Work done hy Elmer Worn- 
bold. Supt. 

Jno. Huitt 


Stoni- mason at West Carrollton 


14 40 


Adam W, Hahn 


Placksniithing for Upper Carroll- 




Rayniaitd Bums 












57,768 13 
J705 88 


Fauver & Renick 


Upper Carrollton lock. Sunfi.sh 
lock and Shepherd's run waste- 
gate, part of item No. 3, con- 
tract of March r.th. 19117 




¥705 88 
$163 00 




August. li>07— Supplemental. 
Hatilin? materials to state dam. . . , 




King M a mi fad u ring Co... 


















51,149 17 

$98 90 
^9 40 




September. 1907. 


















Harry C. Baldwin 


Personal expenses 

Blacksmithing for lockgates 

Telephone. eiiRineer's office 

Backfilling at Holwigger's culvert. 

Extra work on Franklin lock 

Livery, labor and hauling 

Lumber for carpenter shop 

Extra work and removing rails at 


45 20 
146 65 


Central Union Telephone 


6 OS 


Adam Koenig & Son 

Adam Koenia & Son 

Fred R. Smith 

Charles K. Denny 

Frank Davis 


120 73 
83 93 
33 48 
13 97 


T. N, Harrison 

C. T. Chambers 

The Cincinnati Iron Store 
Co 


Freight on twisted steel rods., 

Expenses, car fare and meals' 

Twisted steel rods for Amanda 
aqueduct 


96 
4 10 

30 65 
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ABSTRACT OF MONEY PAID — Continued. 



J 


To Whom. 


And For What Paid. 


Amount. 


16 


The Middletown Eiec. L & 
p Co 


















Supplies, engineer's office and 






William Rindsberg 


27 56 


19 


Inspector, Crescentville lock 

Inspector, Holwigger's culvert. 


125 00 




The Bevis & Shartle Mach. 




21 


Grinding chisels for carpenter shop 






Pay roll No. 1 


670 00 












Adam Koenig & Son 

Adam Koenig & Son 


Estimate No. 2, Holwigger's 






Estimate No. 2, Franklin lock and 






Estimate No, 4, Crescentville lock. 
Estimate No. 2, Lower Greenland 


1,065 92 








American Sewer Pipe Co,. 






Estimate No. 6, furnishing Port- 


1,350 00 




Estimate No. 1, Stone Lake waste- 
way and culvert and Port Upion 






1,316 25 




Estimate No. 3, furnishing hard- 










Estimate No. 3, clearing canal 












Estimate No. 1, final Crescentville 






Work done by Charles 
Cooper, Supt. 


770 36 








23 


Lockland Lumber Co 


Lumber, Crescentville and Lock- 


33 88 




Sacks for dam at Crescentville 














50 SO 






September, 1907— Supplemental 

Estimate No. 1, furnishing lumber 
tor repairs to state dam 






Total for month 


$S,28S42 






$468 15 
17 15 






Car fare and other expenses 

Sacks 




3 


SoTK Branch 


112 00 
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ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



Henry Eyier 

Fred R. Smith 

Pay roll No. 4 

Total 

Chas, H. Glandorf 

Total for month.. 



Jas. C. W6nders 

Geo. D. Baker 

Wm. E. McElree 

Joseph Schneller 

Harry C. Baldwin 

Charles H, Sheets 

Dayton Globe Iron Works 

Frank Davis 



The Cincinnati 

Co 

The Wm. Fetz( 



October, 1907. 



Storel 



Personal expenses 

Personal expenses . .-: 

Personal expenses 

Persona! expenses 

Persona] expenses 

Painting lock gates, Sunfish lock. 

Seven wastegates and hoists 

Freight charges and building dam 
" ■ Stone Lake 



Frank Davies 

William Rindsberg.. 



Pittsburg Chemical Co.. 



John A. Burger 

Wertz & Singer Co., 

Fred R. Smith 

George Mitchell 



C. T. Chambers 

Caldwell & Iseminger Co. 
I Johnson & Co 



Beams for Amanda aqueduct 

Wickets , pintles and freight 

Blacksmithing 

Extra work and cement at Lock- 
land lock 

Labor, removing flume at Les- 
ourdsville 

Inspector, Tangaman lock 

Inspector, Franklin and Upper 
Greenland locks 

Paint and oil for painting lock 
gates 

Hauling and freight charges 

Removing dam at Crescentville 
tumble 

Building protection wall Shep- 
herd's run 

Supplies, carpenter shop for lock 
gates 

Livery and cab fares for engineer's 
office 

Paper and printing for engineer's 

3 pes. sash for carpenter shop 

Supplies for engineer's office 
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ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



1 C. T. Chambers 

J Middletown Gas & Elect. L. 



window sash for car- 



Adam Koenig & Son.. 
J. P. Long 



Pay roll No. 1 

Pay roll No. 2 

American Sewer Pipe Co . , 



Chas. Runyan 

Adam Koenig & Son . . 
Frank Davis.... 



Lighting engineer's office 

Extra work al Franklin and Upper 

Greenland locks 

Roadway and damage to tobacco 



I Frank Davis 

I Frank Davis 

Thomas P. Strack.. 



Estimate No. 7, furnishing Port- 
land cement 

Estimate No. 4, clearing canal 

Estimate No. 3, rebuilding Frank- 
lin and Upoer Greenland locks. 

Estimate No. 5, rebuilding Rialto, 
Crescentville and Upper Lock- 
lai-d locks 

Estimate. No. 3. rebuilding lower 
Greenland lock and wasteway. . . 

Estimate No, 2, Stone lake waste- 
way and Port Union culvert..... 

Estimate No. 1 , dredging Miamis- 
burg to Middletown 



I Raymond D. Burns Car fare, to Sunfish lock 

I Pay roll No. 3 

I L. B. Cahill Three pairs rubber boots used -at 

Holwi^er's culvert 



Total for month. , 



■| C. C, Fouls 

I S. A. Nipon.... 
I Frank Koehler.. 



October, 1907. 



Carpenter 
I Hard wart 



10 00 
670 00 
238 00 



868 50 

2.672 28 

1,727 33 

435 28 



7 60 



$29 57 
43 75 
37 70 
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ABSTRACT OF MONEY PAID — Continued. 





To Whom. 


And For What Paid. 


Amount, 




















The American Tobacco Co. 
Mahatcke & Newton 






7 


sa^s ■:■:;::.::::::::;;::;:::::: 


24 25 


H 
































12,613 88 




Jas. C. Wonders 

Geo. D. Baker 

Wm E McEIree 


November, 1907. 


$87 40 






s 




48 20 






















Inspector at Franklin lock 

Inspector at Upper Lockland and 
Flour Mill locks 




7 


William Rindsberg 






Wertz & Singer Co 

Dayton Globe Iron Works 


130 00 


8 


Supplies for carpenter shop 


9 51 




Gate stem, Port Uniou wasteway. 
Propeller for gasoline boat 




10 
11 


H.' W ' Meachani! '.'.'. 


4 OO 




Midd. Gas & Elec. Light Co. 




n 


Hauling, horse hire and cab fare. 
Extra work, gravel, freight and 


159 00 










Midd. Bicycle & Auto. Co.. 










ifi 


Work, freight, gravel and ex- 








506 90 








ip 












Supplies for engineer'? ofBce . . 

Lighting engineer's office and car- 




20 


Midd. Elec. Light & Power 








13 73 










Cecitral Union Tel. Co 


Telephone service, engr's. service. 


445 
290 


24 
25 


Albert Hebenstreet 

Kine Manufacturing Co 


Lumber, Flour Mill lock dam.... 
Bags for dam at Flour Mill lock. 
Teams for backfilling at Crescent- 


35 00 
33 00 




Mallon Bolser 




07 


Hauling dirt, Tangaman lock 

Hauling gate to Plum Street, Gin 


32 50 






399 






890 






Car fare and meals for eight men. 
Lumber and labor for carpenter 


13 60 










Edward Von. Bargen 




32 




26 00 
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ABSTRACT OF MONEY PAID — Continued. 



1 


To Whom. 


And For What Paid. 


Amount. 








670 00 












Adam Koenig & Son 

Frank Davis 

Frank Davis 


Estimate No. 4, rehuilding Frank- 
lin and Upper Greenland locks.. 

Estimate No. 6. rebuilding Cres- 
eenlville. Rialto. Upper Lock- 
land and Flour Mill locks 

Estimate No. 4, rebuilding Lower 
Greenland lock, wasteway and 


1,188 00 
1,700 73 
I 073 47 




Estimate No. 6, furnishing hard 

wood lumber | 

Estimate No. 1, building Amanda 








425 49 




American Sewer Pipe Co.. 






Estimate No. 8, furnishing Port- 


995 40 




Estimate No. 2, dredging canal, .. 






Pay roil No. 3 


474 80 








4S9 62 












$12,106 79 

$268 75 




Repairs to Middletown 
Dam. 


Teams hauling gravel and stone. . . 
Meals for eight men working at 














Car fare Hamilton to dam 




4 


Sorg Branch American T.ob. 














$342 35 






Final estimate No. 2, furnishing 
lumber for repair of Middle- 






Total for month 












$64 28 
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ABSTRACT OF MONEY PAID. 
Improvement Miami and Erie Canal, between Dayton and Toledo, as provided by an 
Act of the Seventy- Seventh General Assembly of Ohio, by J. C. Wonders, 
Assistant Engineer. 



And For What Paid. 



Total for monlh. . 



Wesley McDonald .. 
Total for month. . 



I F. C. Keuthan 

I E, R, Mallet & Bro.. 

1 W. A. Kehnast Co... 
Wesley McDonald . . 

H. W, Meacham 

H. W. Meacham 



John A. Aspacker & Co. 



I 



I Plain Dealer Pub. Co.. 

1 The Toledo Blade Cp.. 

I The Toledo Press 

I The CniTier Pnb. Co.. 

I The Prtss-Post Printing Co 

I The Dayton Globe Iron 

I Works Co 

I C. F. Risse 



December, 1906. 
Advertising sale of work 

Freight on cement from Defiance 

to St. Marys 

Inspector at Six Mile aqueduct. . 
Inspector at Defiance locks 

January, 190T. 
Inspector at Six Mile Aqueduct.. 

febniary. 1907. 

Engineering services at Lock 14, 

and Six Mile aqueduct 

Tablets on locks 36 and 37 

Hardware, locks 36 and 37.... 
Inspector. Six Mile aqueduct. 

Engineering services 

Personal expeses. as special ei 

Lumber for lock gates, locks c 
and 37 

Estimate No. 2. Six Mile aque- 
duct 



March. 1907. 

Advertising tor sealed proposals. 
Advertising for sealed proposals. 
Advertising for sealed proposals. 
Advertising for sealed proposals. 
.Advertising for sealed proposals. , 

Iron gate for Six Mile aaueduct. .| 
fiVater pail used on Six Mile aque- 

1 duct I , 

I Tynewritini! contracts I 

I Personal expenses | 
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ABSTRACT OF MONEY PA:D — Continued 



1 

4 


To Whom. 


And For What Paid. 


AmouDt!' 










11 


Wesley McDonald 


Services as inspector. Six Mile 












Total for month 








$383 84 




April. 1907. 


$50 00 








3 


St. Marys Planing Mills... 


Making forms and patlern, Lock 
14 and Six Mile aqueduct 


5 20 


5 


The St. Marys Machine Co. 
Wesley McDonald 


Labor and rods, lock 14 and Six 




« 


Inspector, Six Mile aqueduct 


104 00 














Rebuilding Six Mile aqueduct, 












Rebuilding locks No- 36 and 37, 














1,578 50 










Total for month 

Atlas Portland Cement Co 

Total for month 

The Wm. Fetter Co 

C, B. Henderson, Amnr. , . 












Final estimate No. 4, furnishing 
Portland cement Defiance, St. 
Marys and Spencerville 


$2,568 60 








May, 1907. 
















4 


Wesley McDonald 


Inspector at Sin Mile aquduct. . . 
Supplies for state boat and work 


108 00 










Services as engineer at Six Mile 














204 63 


























Total for month 


$1,376 81 
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ABSTRACT OF MONEY PAID — Continued. 



And For What Paid. 



Schneider Bros 

Total for month.. 

L. Archambeault .... 

Cheney Lumber Co.. 

John A. Aspacher... 

Defiance Truck & Transfer 
Co ^_^. 

Samuel Hay .'. 

James McNaHy 

Albert Smith 

The St. Marys Machine Co. 

. W. Schmehl 

Schneider Bros 

Pay roll No. 7 

Pay roll No. 8 

Pay roll No. 9.., 

Total for month 



May , 1907 — Supplemental. 



Final estimate No. 2. Sot build- 
Lock No. 14, north of St. 



June. 1907. 

Iron work on lock gates, 'locks 
36 and 37 

Lumber for lock gates, locks 3 
and 37 

Lumber for lock gates, locks i 
and 37 

Freiffht and drayage on lock ma 

Pointing walls, Six Mile aquedtict 

Coal for pumning out lock 14 

Blacksmithing. lock 14 

Iron and machine work for gates 

lock 14 

Lumber for lock gales, lock 14.. 
Additional work at lock 37 



Total for month , . 



Final estimate, item No. -8. i 
structing locks 36 and 37, De- 



A. Schultz 

Michael Moran 

A. Buchanan 

Wesley McDonald , 

Schneider Bros 

American Sewer Pipe Co 
Pay roll No. 7 

Total for month 



July, 1907, 

. Gas pipe hand rail on lock 36,. 
,| Horse hire for engineering crc 
. 1 lingineer and inspector. Grand 

Rapids dam 

. In.spector at Six Mile aqueduct.. 

. Extra work done on lock 36 

. Estimate No. 1, furnishing cement 
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ABSTRACT OF MONEY PAID — Continued. 



1 

6 


To Whom. 


And For What Paid. 


Amount. 






August, 1907. 
Services as rodman Maumee river 






Wm E Kerr 


$4 W 





Services as rodman Maumee river 




S. A. Buchanan '.. 




3 


Services and expenses as engineer 
Pipe railing and labor on lock No. 


79 30 










Sacks for dam at Buckllind lock.. 
Inspector at Independence dam.. 
Inspector at Six Mile aiiueduct... 




fi 




105 00 


7 
S 


Wesley McDonald 

G. W. Weadock 


40 OO 
26 00 






Repairing and grouting paving, at 










10 


Gravel for Six Mile aqueduct.... 
Extra work on catch basin at lock 


U 0» 












17 3S 


12 




Paint. for lock gates at lock 14.. 

Livery for chief engineer and 

assistant, Miami aqueduct 












6 00 
















68 76 




Schneider Bros 


Estimate No. 1, constructing pro- 
tection walls, Independence dam 
Estimate No, 3, furnishing Port- 






American Sewer Pipe Co.. 
Total for month 


850 SO- 










$2,197 01 




Augusl, 1907— Supplemental. 

Final estimate No. 4, tor re- 
building Six Mile aqueduct item 
No, 4, contract of July 10, 1906, 




Total for month 

F. M. Oakes 


$729 25 






1 


September. 1907, 
Sand for abutments and bridges 








$9 95 




Spikes for dam and gates at Buch- 






7 20 


3 Herman Ricker & Sons. . . , 


Lumber for Auglaize River aque- 








Earth tor backfilling Independence 










^ 


Backfilling, Independence dam.. 
Backfilling, Independence dam. 
Backfilling, Independence dam.. 








7 


L. J. Whitney 


17 bO 
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ABSTRACT OF MONEY PAID — Continued. 



i 


To Whom. 


And For What Paid. 


Amount 


H 


Orville Whitney . 


Backfilling, Independence dam.. 


7 50 




The Wm. Fetzer Co 










11 


The Stacey Manufacturing 


Lock gates plates, Lock 36, De- 
fiance and Buckland Lock 

Inspector, Independence dam 

Materials for lock gates. Lock 36 








74 00 


13 


The Defiance . Machine 












Services as engineer, Maumee n- 












Inspector, Maumee river dam,.. 
Rodman, Maumee river dam 




Ad 


W. E. Kerr 


19 50 










John Weckerly 


Estimate No. 1,- concrete dam at 






American Sewer Pipe Co.. 

The Capitol Construction 






Estimate No- 3. furnishing Port- 












$1,768 70 


IT 


■ 

Allowance on contract for Miami 
aqueduct by order of Board of 




Total for month 


$9,000 00 








$10,768 70 




September. 1907 — Supplemental. 
Final estimate No. 2, Independ- 




Total for month 


$240 96 








$240 96 




October, 1907. 
Sand and saw dust used at Six 




W A Kehnast Co 


$29 25 


o 


Materials for lock gates at De- 
fiance Ohio 




G. W. Weadock 


37 95 


1 


Liverv to Six Mile aqueduct.... 
Freight prepaid on wickets to 


15 00 
















Lumber used on Six Mile aque- 
duct 








3 77 
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ABSTRACT OF MONEY PAID— Continued. 



j 


To Whom. 


And For What Paid. 


Amount. 


e 


The Stacey Msnufacturii^ 


Freight prepaid on steel plates to. 






J. E. Stevens & Son 

Brown 




7 


Refitting bolts for mitre sills, 




Ft 






1 




Services as engineer, Maumee 












Inspector at Grand Rapids Dam, 

Inspector at Buckland's Lock 

Crushed stone and freight on same 




11 






12 


John Ryan 

C H A Groweg 




IS 


Inspector at Mill Lock, Defiance, 

Ohio 




- 
























Estimate No. 1, rebuilding Lock 

■M 






American Sewer Pipe Co,. 






Estimate No. 4, furnishing Port- 












Total for month 












$22,621 99 




Oclober, 1907— Supplemental. 
Estimate No, 1, final, building 




Total for month 


$1,112 14 








$1,112 14 




November, 1907. 
Services as engineer and expen- 






$132 33 




Services as inspector Buckland's 
lock . 




0. W. Bradley 

Wesley McDonald 

Wm. E. Kerr 




3 


Services as inspector Grand Ra- 




4 


Services as inspector Six Mile 




5 


Services as rodman Grand Rapids 




6 


Freight on cement Oakland to 
Defiance 






Thiesen & Hildred 




7 


Lumber for gates at locks No. 










H 










Progress pictures Grand Rapids 
dam 








4 00 
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ABSTRACT OF MONEY PAID — Concluded. 



1 

:> 

I 


To Whom. 


And For What Paid. 


Amount. 


10 


W. K. Evans & Son 


Supplies for Grand Rapids dam 






Inspector at Charkie culvert and 
























Estimate No. 2, rebuilding Mill 












Estimate No. 2, constructing 
Grand Rapids Dam n 

Estimate No. 5, furnishing Port- 
land cement 






American Sewer Pipe Co.. 

Work done by Chas. Nants, 


2,619 19 
1,352 52 




Freight and drayage on irons at 




11 


Defiance Truck & transfer 
Co 












Cement concrete wall, 3rd St.. De- 






F. M. Oakcs 

Defiance Machine Works.., 

Total for month 


46 00 


13 


Sand concrete wall 3d St., De- 




14 


Iron washers for gates Buckland's 
lock and lock at Defiance 


1 52 




$9 383 99 
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BOARD OF PUBLIC WOHKS. 



REPORT OF THE CANAL LAND DEPARTMENT. 



The terms of the Members of the Ohio Canal Commission having 
expired by limitation, the Seventy-seventh General Assembly, by an act 
passed April 2d, 1906, transferred the work of that Department to th© 
Board of Public Works, and in compliance with this act, said commis-- 
sion duly transferred all records and documents of every kind bearing 
on the title of state canal lands to the Board of Public Works, along with, 
the office furniture and other property of the State in its possession. 

The Board has continued the work of locating, defining, leasing and- 
selling canal lands, in so far as the very limited appropriations allowed 
for that purpose, would admit, but if the work is to be prosecuted, as it. 
should be, reasonable appropriations, commensurate with the work to be 
performed, should be made, and a suitable room provided for the accom-- 
modation of those having charge of the work. 

The following tables show the results accomplished by the Canal 
Land Department, for eighteen and one-half months, ending November 
I5> 1907. about $8,000.00 of which are from renewals of leases that had 
expired, the remainder representing leases of lands that have not here-, 
tofore produced any revenue for the state. 



FINANCIAL STATEMENT. 

Statement showing the number and aggregate value of canal land leases grantett 
and sales made by the Joint Board of Public Works and the Chief Engineer 
of the Pnblic Works, from Nov. 15, 1906 to Nov. 15, 1907, with supplemen- 
tary statement for the preceding six and one-half months; likewise a resume 
of all land leases now in force. 



No, 


■ 
Miami and Erie Canal. 


Valuatioii. 


22 


Leases. 

Leases were granted on the Miami and E 
Nov. 15, 1906 and Nov. 15, 1907, amo 

Sales. 
Sales of Miami and Erie Canal lands were 


e Canal between 


$31,350 00 
$5,537 50 


3 


made during the 
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Leases were made between May 1st, and Nov. 15, 1906, the date on which 
the Board of Public Works assumed active charge of the leasing and selling of 
state canal lands, as follows: 



Miami and Erie Canal. 



Leases of Miami and Erie Canal lands were granted for the : 
six and one-half months, ending Nov. 15, 1906, at a total 
valuation of I 



RECAPITULATION. 

Value of lands leased on the Miami and Erie Canal 

between Nov. 15. 1906 and Nov. 15. 1907 $31,350 

Value of lands leased on the Ohio Canal between Nov. 15, 

1906, and Nov. 15. 1907 62,650 



Total value of leases granted on both canals for 
year ending Nov. 15. 1907 
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LEASES. 



Value oi leases granted on the Miami and Erie Canal be- 
tween May 1st and Nov. 15, IMS $2,660 00 

Value of leases granted on the Ohio Canal between May 

1st and Nov. 16, 1906 : 20,957 00 

Total value of leases granted on both canals 
for six and one-half months ending Nov. 

15, 1906 ^3,517 00 

Total value of land leases made by the Board of Public Works for 

IByi months since the expiration of the Canal Commission $117,617 00 

SALES OF CANAL LANDS. 

Miami and Erie Canal lands were sold within the 18;^ 
months, ending Nov. 15, 1907 and for which the 
sute received $5,537 50 

Ohio Canal lands were sold within the IB^i months ending 

Nov. 16, 1907, for which the state received 2, 170 00 

Total receipts from the sale of lands fdr the 18^ 

months ending Nov. 15, 1907 $7,707 50 

Total value of leases and sales made by the Joint Board 

for the 18% months ending Nov, 15, 1907 $125,224 50 

RECEIPTS FROM LEASES AND SALES. 

Rentals for year ending Nov. 15, 1907, were collected oh 
lands leased on the Miami and Erie Canal, including 

$6,601.62 oil royalties, amounting to $18,881 71 

Received from sales of Miami and Erie Canal lands 5,537 50 

Rentals were collected on lands leased on the Ohio Canal, 

amounting to * 9,00150 

Total cash receipts for year ending Nov. 15, 

1906 $33,420 71 

No separate account of the collections during the existence of the 
Canal Commission, and the collections made after the Board of Public 
Works assumed the duties of the land department can be made for the 
fiscal year ending iVovember 15. 1906, since the collections for the first 
half of the year commenced two days after the Canal Commission expired 
by statutory limitation. The cash receipts are therefor given for the 
entire year ending November 15, 1906, and are as follows: 
Total collection from land leases, including oil royalties.. $35,800 96 
Total receipts from sale of lands 4,150 00 

Total receipts from rentals and sales $3S,950 96 

Total cash receipts from rentals and sales of land on both canals 

for two years ending Nov. 15, 1907 $73,371 67 



>y Google 



212 ANNUAL REPOHT 

The work of the land department, so far as the makings of leases 
and sales are concerned has been quite satisfactory, but on account of 
the lack of funds, only a very limited number of surveys could be made. 

The law requires the Board, upon the application of any owner of 
lands abutting the canal property, to estatriish the boundaries of the 
State canal- property, and a great many such persons have taken ad- 
vantage of the provisions of this section of the law to have the lines 
between their own and the State's property defined. 

The State bears all the expenses of such surveye, but as the line 
once established in this manner can not be questioned, the Board con- 
siders that it is money wisely spent to comply with such requests. 

The question is often asted, why does not the State define and 
monument its property lines? 

The question is easily answered : a lack of funds is all that prevents. 
It is unfortunate that the surveys that were made some sixteen years 
ago, were made before the original specifications for the construction 
of the canals were discovered, and while the plats made from the field 
notes of these surveys are very valuable, they lack essentials that are 
necessary to define the exact limits of the canal property. This uncer- 
tainty has interfered considerably with the work of the canal improve- 
ments that have been in progress for the last two years, the greatest em- 
barrassment being experienced in the larger cities where the land is 
quite valuable. 

Encroachments upon the canal property at many points were of such 
a nature that the canal improvements could not be completed until the 
limits of the canal property were defined, and in the city of Akron a 
complete survey was made, in connection with the canal improvements, 
defining the limits of the State's property on each side of the canal 
through the entire length of the city, and monuments planted at the in- 
tersection of the lot lines with the State's property lines, and it is greatly 
to be regretted that similar surveys can not be made through all cities 
and towns along the lines of the canals. 

"crabbing canal property." 

The disposition of individuals and corporations to take possession 
of and occupy State canal property, without legal authority, was never 
more rampant than at the present time. This is particularly true of 
those portions of the canals that have fallen into such bad physical con- 
dition that they are no longer used for canal traffic. 

On many parts of the Ohio Canal south of Trinway and along the 
line of the Hocking Canal, between Carroll and Nelsonville, the owners 
of abutting lands have extended their fences across the canal at many 
points, and in many instances buildings of a more or less temporary 
character have been erected thereon, in the belief that in case of the 
■ ibandonment of such portions of the canals, they will be in a position 
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to claim preference to the right of purchase or lease the tracts of which 
they are in possession. 

Most of these parties freely admit that they do not own the prop- 
erty of which they are in possession, and offer to lease or purchase the 
property in question when they are notified to vacate the canal property. 

HOCKING CANAL PROPERTY. 

The Columbus, Hocking Valley and Athens Railroad Company, 
having forfeited all its rights under the grant of the General Assembly 
passed May r8, 1894, authorizing said company to construct and main- 
tain a steam railroad ov«r and along the Hocking Canal, the same has 
now reverted to the State for canal purposes under the provisions of the 
act, and so far as the statutes are concerned, it is a canal in fact as well 
as in name, while the reverse is the actual condition. 

At the present time, the physical condition of this canai is such 
that there is little to indicate; over much of the route, that a canal was 
«ver in existence; com fields and truck patches cover much of the canal 
property through the country, while it has been used as a public dump 
through the cities and villages. In some instances well graded streets 
occupy sites that once formed parts of the canal system of Ohio. 

The facts are that the maintenance of this canal, even though it 
were restored to the condition of its palmy days, can no longer serve 
any useful pdrpose commensurate with the expense necessary to re- 
build it. 

As the law now stands, only the berme embankment and the outer 
slope of the towing-path embankment can be leased, while an advan- 
tageous lease can only be made by granting the entire width of the canal. 

The towing-path embankment is the desirable portion of the canal 
for railroad purposes, and would form an excellent road-bed for rail- 
way purposes at small expense. 

If the Legislature will give the Board the necessary authority a very 
advantageous lease can be made on this canal for traction railway pur- 
poses. 

We think the General Assembly should clearly define without further 
delay its intention in regard to the disposition of this canal property. 
As things are now, the Board can do practically nothing towards im- 
proving, leasing or selling any portion of it. It produces very little 
revenue, and is considerable expense to the State on account of damages 
caused by washouts from high waters along its course. 

We sincerely trust that the Genera,l Assembly will not adjourn 
■without enacting a law arranging for the disposal of this canal property. 
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WALHONDING CANAL. 

The General Assembly, by an act passed April 27, 1896, abandoned 
that portion of the Walhonding Canal that lies northwest of lock No. 5^ 
in Coshocton County, and directed the Board of Public Works and the 
Canal Commission to advertise and sell the same. 

The land was subdivided into 57 tracts, the aggregate appraisement 
of which was $9,111.40, 

Three different sales were held and tracts amounting to $4,684.00 
were sold, but the owners of abutting lands formed a combination to 
prevent bidding, and the sale of the remaining tracts was effectually 
prevented. 

Owing to the provision of the law requiring these lands to be ad- 
vertised in papers of opposite politics for three months before offering- 
them for sale, the expense of selling them has prevented any attempt to- 
dispose of them within the last four years. 

The Governor. Attorney-General and the Board of Public Works 
should be given authority to dispose of them under the general statute,, 
which permits private sales of State lands where the value does not ex- 
ceed $500.00. . 

If such authority were given, we are of the opinion that these lands- 
could be sold, as we have had many offers by parties to purchase indi- 
vidual tracts at private sale. 

We trust that the General Assembly will see the wisdom of grant- 
ing such authority. 



While several suits are pending before various courts to recover 
canal property, no cases involving property of much value were determ- 
med within the last year, although several that were thought to require 
litigation were finally adjusted without resorting to the courts. 

TOLEDO, ST. LOUIS AND WESTERN RAILROAD COMPANY. 

One of the most important cases settled out of court was the claim 
of the State for about two miles of the spoil embankment on the westerly- 
side of the Miami and Erie Canal, south of Maumee, Lucas County, Ohio. 
. A survey made under the direction of the Ohio Canal Commission- 

in October, 1905, disclosed the extent of the encroachments of this road 
upon the State canal property, and an effort was made by that Board 
to adjust the claim of the State. The company acknowjedged that it 
was occupying the property without legal authority, but there was such- 
a difference of opinion as to its value, that no settlement could be effected. 
When the work of the Canal Commission was transferred to the- 
Board of Public Works, the latter Board renewed negotiations looking- 
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to the settlement of the State's claim, but no agreement could be reached 
as to the price, and the matter was referred to the Att ore ny- General 
with the request that he commence .the necessary legal procedings to 
recover the property for the State. Before commencing the suit, the 
Attorney-General notified the company of his intention to do so, pro- 
viding an adjustment of the matter was not reached at an early date. 

After .several conferences between the counsel for the road and the 
Board of Public Wlorks, the property was appraised at $6,667.00, and 
after advertisement, as required by law, it was sold at public sale, No- 
vember II, 1907, to the Toledo, St. Louis and Western Railroad Com- 
pany, for the sum of $5,000.50, .being three-fourths of the appraised 
value. 

The property has been in possession of this company and its prede- 
cessors for more than twenty years, yet the company can not be censured 
like many other companies in possession of State canal land, for it had 
acquired a right-of-way from the adjacent land owners, paying a fair 
price therefor. 

BIG FOUR RAILROAD ENCROACHMENTS, 

The controversy that has existed between the Big Four Railroad 
Company and the Board of Public Works in regard to the encroachments 
of this road on the berme embankment of the Miami and Erie Canal 
between West Carrollton and Miaraisburg, in Montgomery County, bids 
fair to have an early adjustment, the Chief Engineer of the Public Works 
and the engineers for the road, having agreed upon the boundary line 
of the canal property, and the company having agreed to leaSe the por: 
tions of berme embankment which they desire to occupy, and to build 
such retaining walls as the Chief Engineer of the Public Works deems 
necessary for the protection of the canal. 

The encroachments at this point were caused by throwing the dirt 
cut out of the hill side for the double track system, that is being con- 
structed by the Big Four road at this point, on the slope of the canal 
embankment in such a manner as to threaten to fill up the canal to the 
point of obstructing navigation. The proposed retaining walls will, we 
think, effectually protect the canal, while the road recognizes the rights 
of the state to its canal property. 

ENCROACHMENT OF THE C. 11. .^ND D. RAILWAY COMPANY. 

The numerous suits of the State against the Cincinnati, Hamilton 
and Dayton Railway Company that have been before the various courts 
since 1891, were supposed to have been settled when the Supreme Court 
of Ohio affirmed the finding of the Master Commissioner, appointed in 
1903 by that court, to hear the evidence and report a finding. 

This finding gave the State all that it claimed in Hamilton Basin, 
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in Hamilton, Ohio, likewise all it claimed of the canal embankment along 
the Old Mad River Feeder in Dayton, Ohio, but gave to the City of 
Dayton, what the deed of D, Z, Cooper conveyed to the City of Dayton 
in what is known as Huffman Basin, except a berme embankment 12.12 
feet wide along the wide water of the canal that existed at this point 
prior to the construction of the basin. 

The City of Dayton which, on its petition, had been made a co- 
■defendant with the railroad, so far as the suit pertained to Huffman 
Basin, was dissatisfied with the decision affirmed by the Supreme Court, 
and has made a motion to have the decision modified in so far as it re- 
lates to the basin, but since the decree gave them all that its deed called 
for, except a berme embankment, and the Supreme Court has held, in 
at least two cases, that a berme bank is a necessary part of a canal, we 
are of the opinion there is little likelihood of the court changing its 
former decisions. 

This basin property was appraised by the Canal Commission at 
?I3. 500.00, and the company has leased the other tracts involved in the 
original suit at a valuation of $12,000.00. We trust that the court will 
soon dispose of the petition to modify the decree, in order that the State 
may take charge of what rightly belongs to it, and that it may proceed 
to collect several thousand dollars due it for the use of the property 
during the last thirty years. 

This history of this litigation clearly illustrates the difficulties under 
which the State authorities labor in their efforts to recover State prop- 
erty in the possession of railroad corporations. 

At the present time there is no State official connected with any 
department that had any part in bringing the original suit. Seven of the 
eleven canal commissioners, that in one way and another, endeavored 
to secure an adjustment of the State's claim, are dead. No one now 
connected with the Board of Public Works or the Attorney-General's 
oflUce, had anything to do with the filing of the original suits, and we 
sincerely hope that the suit now pending may be speedily terminated. 

THE C. A. AND C. RAILWAY COMPANY. 

No progress has been made towards a settlement for the State canal 
lands occupied by the Cleveland, Akron and Columbus Railway Company 
at Barberton, Ohio. 

The untimely death of Mr. Robert Paul, the engineer who made the 
survey for the Canal Commission has rendered it necessary to make a 
new survey of the property before the Attorney-General can commence 
suit to oust the company from the property. 

The encroachments consist of a depot and about 1,000 feet of track 
on the berme side of the canal that is located on what was formerly a 
wide water of the canal. 
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The Attorney-General will bring suit to oust the company from the 
property as soon as a new survey can be ma'de. 

THE LIMA AND TOLEDO RAILWAY COMPANY. 

The IJma and Toledo Railway Company, that is building from 
"Lima to Toledo, has recently taken possession of a portion of the spoil . 
embankment of the Miami and Erie Canal in South Toledo near the 
junction of said canal with the Wabash Railroad. The property in 
question contains about three-tenths of an acre, and was advertised to 
1)6 sold at public sale on November ir, 1907, but just previous to the 
■day of sale, this company took possession of the ground and proceeded 
to put down its tracks thereon. The company being in actual possession, 
it was deemed best to withdraw the land from sale until the State recov- 
■ers possession of the property. 

A suit should be commenced to recover the property for the State in 
;the near future. 

TELEaRAPH AND TELEPHONE POL^ ENCROACHMENTS. 

Telegraph and telephone companies have placed over five thousand 
■poles on the canal embankments without a shadow of authority in most 
instances. A few months ago, the board passed a resolution requiring 
all such companies to either take out leases for the rights-of-way thus 
occupied, or remove their poles from the canal property. The canal 
■superintendents were at the same time instructed to ascertain the num- 
"ber of poles encroaching on the canal property within their respective 
sub-divisions and report the same to the board. 

It has been quite a task to determine just who or what companies 
ivere the owners of many of the lines found on the canal property, but 
with the assistance of one or two of the larger companies, we are now 
in possession of sufficient information to enable the board to carry out 
the provisions of the resolution referred to above. Most of the com- 
panies are willing to recognize the rights of the State, but a few have 
'exhibited a disposition to ignore the State authorities when they have 
requested them to meet with them in order to go over the ground and 
Ascertain the number of poles located on State property. It is the inten- 
tion of the Board to remove all poles for which leases aj-e not obtained 
•within a reasonable time after the first of January, 1908. 

COLUMBUS FEEDER. 

We respectfully call the attention of the General Assembly to the 
<ondition that exists on that portion of the Columbus Feeder within the 
corporate limits of the City of Columbus. The Legislature for the last 
four years has failed to make any appropriation for keeping this branch 
or feeder of the Ohio canal in repair, and the Board of Public Works 
was compelled to throw a bulk-head across the feeder lock at the head 
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of the canal in order to shut out the water of the Scioto River which 
. threatened ruin to farms south of the city owing to the numerous breaks 
in the banks of the canal. 

As soon as this was done, parties living along the line of the canal 
commenced to pasture and garden the canal property, white within the 
city limits, the canal is being rapidly filled, so that in a short time it will 
be impossible to tell where the canal formerly existed. 

Unfortunately, there is no complete survey defining the lines of the 
State property, and unless something is done soon looking to the disposal 
of the property it will be next to impossible to find it. 

The property within the limits of the city is worth not less than^ 
$100,000.00, 

Since the city h^s appropriated the water of the Scioto River for its 
water supply, there will not be sufficient surplus above the needs of the 
city to supply the canal as it did when originally constructed, although 
a dam further down the river would be quite a factor in supplying the 
Ohio Canal between Lockbourne and Circleville, should that canal be 
improved as it should be. 

We trust that this matter will be given careful attention by the 
General 'Assembly. 

OIL PRODUCTION ON STATE LANDS. 

We regret to note that the receipts from oil royalties from leases 
in Mercer County have fallen off more than one-half. 

This indicates the gradual exhaustion of the oil field in this section, 
although more than one-half of the territory has never been tested. 

The revenues derived from this source have amounted to over 
$100,000.00, and while the wells that are now being operated bring the 
State about $5,0000.00 per year, this amount will be considerably reduced 
each year, unless new wells are drilled, of which there is little prospect 
at the present time. 

It has been suggested that if the royalty was reduced from one-sixth 
to one-eighth, parties now operating wells might be induced to drill a 
few additional wells, and this suggestion will be given due consideration. 

STATE STONE QUARRY TRACT. 

This tract of 52 acres adjacent to the lands of the Columbus hospital 
was acquired by the state in order to obtain stone when the present state- 
house was building, and limestone has been quarried thereon at different 
times for half a century. Much of the surface has been so disfigured by 
the quarries as to render such portions of little value. 

This tract came under control of the Board of Public Works by 
reason of the transfer of the Canal Commission work to this department. 

The ground that was fit for anything has been leased for residence 
and agricultural purposes, while stone quarries at one or two points have 
been worked in a small way. 
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These leases have all expired, and when they are renewed no quarry 
privileges will likely be granted, for 'the reason that the land is becoming 
too valuable for such purposes, especially as the earth stripping is too 
heavy to justify the operators paying a fair price therefor. 

We suggest that owing to its proximity to the asylum grounds it 
might with advantage be transferred to that institution. 

SWAMP LANDS. 

We desire to call the attention of the General Assembly to the claim 
of the State of Ohio for cash indemnity due from the United States for 
55,044 acres of swamp lands in Ohio that should have been patented to 
the state under the swamp land grant of September 28, 1850, but which 1 
were disposed of by the United States after the date of the grant. 

In this list there are 19,089 acres that were sold by the United States 
for cash between Sept. 28, 1850, and March 3rd, 1857, that no reason' 
has ever been assigned, why the state should not be paid cash indemnity 
therefor, and it was once suggested by the land department, that if such* 
lands were put in a separate list, it would be given consideration. This 
should be done, as it does not necessittate a waiver of the claims for other 
lands. 

We suggest that a joint committee of the House and Senate be ap- 
pointed to thoroughly investigate the subject, and if found meritorious, a 
suitable appropriation should be made for prosecuting these claims, for 
no headway can be made without an appropriation sufficient to cover 
actual expenses. 

It may not be out of place to call attention to the fact that the Canal' 
Commission, during its investigation of this subject, secured patents for 
swamp lands which were sold for $8,231,62, and in addition acquired' 
2614 acres of land, within the limits of the Mercer County Reservoir, 
and 80 acres in the Loramie Reservoir. 

We trust that this subject will be given the coBsideration that it 
justly merits. 

In concluding this report, we wish to emphasize what was said in- 
one of the reports of the Ohio Canal Commission, viz : 

'If the revenues to be derived from leases and sales of canal lands 
are judiciously managed, they will produce an income, which, added to- 
their earnings, will go far towards maintaining the canals without ad- 
ding to the burden of the tax-payers of the state." 

Geo. H. Watkins, 
W. KlRTLEY, Jr., 
B. W. Baldwin. 
Board of Public Works. 

Chas. E. Perkins, 
Chief Engineer Public Works.. 
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SIXTH ANNUAL REPORT OF THE PARK BOARD. 



HoH. Andrew L. Habsis, Governor of Ohio. 

Sir: — The Board of Public Works of Ohio and the Chief Engineer of Public 
Works, acting jointly as the "Park Board" have the honor to present herewith 
their sixth annual report for the fiscal year ending November 15, 1907. 

, SECRETARY'S REPORT. 

The Secretary's report' herewith filed, shows the following for the fiscal year 
ending November 15. 190T. ' 

Balance on hand November 15, 1906 $6,960 40 

Amount received from leases of state lands and fees on boats — 

Buckeye Uke $5,166 43 

Portage Lakes 1,437 90 

Indian Ufce 1,248 72 

Celina Grand Reservoir 711 50 ' 

8,564 55 

Total $15,68* 95 



EXPENDITURES. 

Buckeye Lake $4,661 95 

Portage Lakes 3,361 59 

Indian Lake 2,222 16 

Ceiina Grand Reservoir 396 52 $10,642 22 

P-;br.;e on hand November 15, 190" $4,882 73 



By an act of the 77th General Assembly, passed April 2, 1906, all monies 
collected from leases and boat licenses must be expended for improvements upon 
the park from which it is collected. 

Respectfully submitted, 

Geo. H. Watkins, 
W. KiRTLEY, Jr., 
B. W. Baldwn, 
Board of fubitc Works of Ohio. 

Chas. E. Perkins, 
Chief Engineer of Public Works. 
Columbus, Ohio, November 15, 1907. 
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To the Honorable, fhe Board of Public Works of Ohio, and the Chief Engineer 
of Public Works: 

Acting jointly in the control and management of lakes, reservoirs and state 

lands dedicated to the use of the public for park and pleasure resort purposes: 

' Gentlemen : — I herewith present the sixth annual statement of the receipts 

and expenditures of your Honorable Joint Board during the fiscal year ending 

on the 16th day of November, 1907. 

Very respectfully yours, 

Cbas. W. Diehl, 

Secretary, 
Columbus, Ohio, November 16. 1907. 
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